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SUMMARY 



In conjunction with the Federal Highway Administration (FHWA), the Montana Department of 
Transportation (MDT) has identified improvements to the I-90/US 212 Interchange (Battlefield Interchange) 
near Crow Agency in Big Horn County, Montana, and as the site for a proposed new rest area (Figure S-1). 
The intersection would be improved to address safety deficiencies. The proposed rest area would replace the 
outdated and aging facility currently located 29 kilometers (18 miles) west of Hardin on 1-90. The new rest 
area site was identified in the ^battlefield Restyirea Feasibility Report dated 2001. This site was selected as the 
Preferred Alternative to serve travelers year-round. The proposed location was also chosen for its ability to 
support access to the Little Bighorn Battlefield National Monument through an information kiosk, a new 
pedestrian path, and parking. 



Per FHWA regulations contained in 23 CFR 771.111(f), both the interchange and rest area are being 
addressed together in this Environmental Assessment (EA) to address environmental matters on a broad 
scope, to ensure meaningful evaluation of alternatives, and to avoid commitments to transportation 
improvements before they are fially evaluated. The actions are considered together so as not to restrict 
consideration of alternatives for other reasonably foreseeable transportation improvements. The new rest 
area and the interchange improvements are considered connected actions. Factors which connect the two 
proposed actions are: their proximit)^ to each other, the relationship of people and vehicles using both as part 
of the transportation system, and the desire to have both actions constructed within a few years of each other 
if not at the same time. 

The proposed rest area includes a building that has restrooms, drinking fountains, telephones, a visitor 
information area, and a security office (Figure S-2). This building would be located in the rest area site on 
land south of US 212 between a realigned 1-90 eastbound on-ramp and the West Frontage Road. Adjacent to 
the building would be picnic areas, a play area for children, an open space for pets, and landscaping. Parking 
facilities accommodating cars and commercial/recreational vehicles would be included. It is important to 
note that at this time the rest area design is conceptual and the layout and features could change during the 
final design process. 

Improvements to the Battlefield Interchange would be constructed along with a new rest area. Proposed 
improvements would include the realignment of the 1-90 ramps into a tight diamond interchange to facilitate 
traffic movements between US 212 and 1-90 (see Figure S-3). US 212 would be widened to accommodate 
the new 1-90 ramps, shoulders, left turn median, and a pedestrian path that would extend on the south side of 
the road between the rest area and Secondary 342 (S-342), the Little Bighorn Battlefield National Alonument 
Access Road. The present US 212 structure over 1-90 would be replaced with a wider structure 
accommodating the widened US 212. Additionally, the East Frontage Road intersection would be relocated 
approximately 200 meters (656 feet) to the west. The present east frontage intersection to the north would 
remain open, allowing access to local businesses. The southern access would be closed. The relocated access 
would reduce traffic congestion at the present frontage road intersection and improve the roadway alignment 
of the southern intersection approach. 
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RgureS-1: Project Vicinity Map 
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RgureS-2: Conceptual Layout of R^o posed I^stArea 
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(Note: Figure is for conceptual purposes only and could vary depending on final design) 
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RgureS-3: Preliminary LayoutofIhe R«)posed Interchange 
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The proposed action would not be expected to create substantial or significant environmental impacts. 
However, some environmental effects would be associated with the proposed rest area construction and 
interchange configuration modification. Those effects could include temporary disturbances to traffic; a 
permanent loss of approximately 4.12 hectares (10.2 acres) of vegetation; impacts to approximately 0.12 
hectare (0.30 acre) of one isolated wetland and loss of 3.7 hectares (9.1 acres) of floodplain. New right-of- 
way for the proposed improvements is required for the relocation of the East Frontage Road, which requires 
additional permanent (right-of-way) easements on Tribal Trust land on the north side of US 212 affecting 
several businesses. Temporary use construction permits would be necessary for the proposed reconstruction 
of approaches to the Little Bighorn Campground from the West Frontage Road. There would be no impacts 
to farmlands, threatened, endangered, and species of concern, cultural resources, and Section 4(f) properties. 
Alitigation measures would be applied to offset most impacts. A summary of potential environmental 
impacts and proposed mitigation measures is included in Table S-1. 



1ABLES-1: SUMMARY OF POTENTIAL IMPACTS AND MITIGATION MEASURES 



ENVIRONMEN1AL 
RESOURCE 


REFERRED ALIERNAUVE 


MmCATION MEASURES 


Land Use 


■ Undeveloped land in the southwest 
interchange quadrant would be 
converted to the rest area facility and 
transportation use. 


■ None required. 


Farmland 


■ No impact. 


■ None required. 


Social Impacts and 

Environmental 

Justice 


■ No impact. 


■ None required. Applicable Tribal 
Employment Rights Organization 
requirements will be addressed. 


Right-of-Way, 
Relocation, and 
Utilities 


■ No impact to or relocation of 
structures, homes, or businesses. 

■ Access to two properties (hospital 
and tribal police office) adjacent to 
new East Frontage Road connection 
would be altered. 


■ None required. 

■ New approaches will be constructed 
for affected properties and 
temporary access may be required. 




■ Approximately 0.3 hectare (0.8 acre) 
of additional right-of-way is required 
for the northeast portion of the East 
Frontage Road. 

■ Minor relocation of underground 
utilities required. 


■ Right-of-way would be acquired in 
accordance with the Uniform 
Relocation Assistance and Real 
Property Acquisition Policy Act. 

■ Utility relocation in accordance with 
MDT Policy. 
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12VBLE &1: SUMMARYOF POlENHALlMPAClSAND MlUGAHON MEASURES 



BMVIRDNMENTAL 
RESOURCE 


PREFERRED ALTERNATIVE 


MITIGATION MEASURES 


Economic 


■ No Impact. 


■ None required. 


Non-Motorized 
Travel (Pedestrians 
and Bicyclists) 


■ Improved pedestrian and bicycle 
travel to the Little Bighorn Battlefield 
National Monument Visitor's Center. 


■ None required. 


Noise 


■ The immediate vicinity of proposed 
rest area, including the Little Bighorn 
Campground, would experience 
occasional minor noise level 
increases from idling trucks. 


■ None required. 


Water Resources 
and Water Quality 


■ Short-term increased sedimentation 
potential until disturbed areas are 
revegetated. 

■ Potential for long-term increased 
pollution from vehicles and people 
due to new impervious areas at rest 
area site. 

■ Stormwater runoff would be altered at 
the Little Bighorn Campground. 


■ Best management practices for 
erosion and sediment control would 
be adhered to. 

■ An erosion control and sediment 
plan would be prepared in 
compliance with the National 
Pollution Discharge Elimination 
System. 

■ Clearing and grubbing would be 
limited to the area necessary for 
construction of the project. 

■ Potable water would be supplied by 
the Crow Agency municipal system. 

■ Adequate drainage culverts would 
be placed beneath US 212 between 
the railroad and frontage road to 
allow drainage flows to move north 
and away from the Little Bighorn 
Campground development. 

■ Drainage facilities would be 
provided to prevent the ponding of 
storm runoff water in areas where 
street and access regrading has 
occurred. 


Wetlands 


■ Approximately 0.1 hectare (0.3 acre) 
of non-jurisdictional wetland impacts 
due to fill for 1-90 eastbound off-ramp. 


■ According to Executive Order 1 1 990 
wetland impact mitigation is to be 
addressed in the following 
sequence: 
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12VBLE&1: Summary OF POTENTIAL IMPACTS AND MITIGATION MEASURES 



ENVIRONMEN1AL 
RESOURCE 



REFERRED ALIERNAUVE 



MITIGATION MEASURES 



1 . Avoid potential impacts to tine 
maximum extent practicable. 

2. Minimize unavoidable impacts to 
the extent appropriate and 
practicable. 

3. Compensate for unavoidable 
adverse impacts that remain 
after appropriate and practicable 
minimization has occurred. 

Replacement of the impacted 
wetland is likely and would be 
coordinated with the Crow Tribe, 
MDT, and US Corps of Engineers. 

Additionally, minimizing impacts to 
wetlands during construction would 
include the following: 

■ BMPs for erosion and 
sediment control would be 
adhered to. 

■ An erosion control and 
sediment plan would be 
prepared in compliance with 
theNPDES. 

■ To reestablish permanent 
desirable vegetation, 
disturbed areas within MDT 
right-of-way and easements 
would be seeded with 
desirable plant species as 
soon as practicable after 
disturbances, as 
recommended by the MDT 
Botanist. 

■ Work in and adjacent to 
wetlands and water resources 
would follow applicable 
regulations, permits, and 
authorizations. 
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12VBLE&1: Summary OF POTENTIAL IMPACTS AND MITIGATION MEASURES 



ENVIRONMEN1AL 
RESOURCE 



REFERRED ALIERNAUVE 



MITIGATION MEASURES 



Vegetation 



Approximately 4.1 Inectares (10.1 
acres) of native vegetation and 
grasses impacted in tine construction 
area. 



In accordance with MDT Standard 
Specifications, topsoil salvaged 
from construction areas would be 
stockpiled for reuse and reclamation 
as the Preferred Alternative is 
completed. 

According to MDT Standard 
Specification, the contractor must 
comply with the Montana County 
Noxious Weed Control Law, Title 7, 
Chapter 22, Part 21 MCA, 
Executive Order 1 31 1 2 - Invasive 
Species, and Big Horn County weed 
management requirements during 
construction. Direct control of 
noxious weeds on disturbed ground 
within the construction area would 
be required as part of both these 
proposed projects' construction 
contracts. 

To reduce the spread and 
establishment of noxious weeds 
and to reestablish permanent 
vegetation, disturbed areas within 
MDT right-of-way and easements 
would be seeded with desirable 
plant species as soon as practicable 
after disturbance, as recommended 
by the MDT Botanist. 

In accordance with MDT Standard 
Specifications, clearing and 
grubbing will be limited to the area 
necessary for construction of the 
project. 



Wildlife and 
Fisheries 



Loss of approximately 4.1 hectares 
(10.2 acres) natural vegetation 
potentially used for terrestrial species 
habitat and forage. 

No impacts to aquatic resources. 



To reestablish permanent 
vegetation, disturbed areas within 
MDT right-of-way and easements 
would be seeded and planted with 
desirable plant species as soon as 
practicable after disturbance, as 
recommended by the MDT Botanist. 
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12VBLE&1: Summary OF POTENTIAL IMPACTS AND MITIGATION MEASURES 



ENVIRONMENTAL 
RESOURCE 


REFERRED ALIbRNATlVE 


MmCATlON MEASURES 






■ Trees and tall shrubs removal would 
be minimized to the greatest extent 
practicable. 

■ As appropriate and directed by the 
MDT Botanist, native trees, such as 
green ash or boxelder, would be 
planted as part of the rest area 
landscape design to provide future 
habitat for native/migratory birds. 

■ Construction would need to be in 
compliance with the Migratory Bird 
Treaty Act. 

■ Power lines relocated within MDT 
right-of-way as a result of this 
project would be raptor-proofed in 
accordance with MDT policy. 


Floodplains 


■ Loss of approximately 3.7 hectares 
(9.1 acres) of floodplain area. 


■ The project would comply with all 
floodplain laws, regulations, and 
permits, if required. No other 
mitigation would be required. 


Tlnreatened, 
Endangered, and 
Sensitive Species 


■ No impact. 


■ None required. 


Cultural Resources 


■ No impact. 


■ None required. 


Contaminated 
Sites/Hazardous 
Materials 


■ Two former underground storage tank 
sites were identified, but no 
hazardous materials are anticipated 
to be encountered. 


■ None required 


Visual Quality 


■ Paving approximately 2.2 hectares 
(5.5 acres) for the rest area facility 
and parking area, realignment of the 
interchange ramps, construction of a 
rest area building, and placement of 
exterior lighting fixtures, landscaping. 


■ Disturbed areas within MDT right-of- 
way and easements would be 
revegetated with desirable plant 
species as soon as practicable after 
disturbance, as recommended by 
the MDT Botanist. 
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12VBLE&1: Summary OF POTENTIAL IMPACTS AND MITIGATION MEASURES 



ENVIRONMENTAL 
RESOURCE 


REFERRED ALIbRNATlVE 


MmCATlON MEASURES 




and signing would alter the visual 
character of the vicinity but would not 
adversely affect the visual quality of 
the area. 

■ Views to the east from the adjacent 
campground would be modified to 
include the rest area and associated 
truck parking. 


■ Landscaped areas with frequent 
human use (such as picnic and pet 
areas) would be provided with an 
appropriate turf grass. 

■ Interpretive signing could be 
included for views from proposed 
rest area building toward Little 
Bighorn Battlefield National 
Monument. 

■ As determined appropriate and 
feasible during final design, a fence 
or row of trees will be placed 
between the rest area and the 
campground. 


Construction 


■ Potential short-term impacts to air 
quality, water quality, and noise 
during construction. Temporary 
delays to traffic and traffic detour 
impacts also would likely occur. 

■ Short-term impacts associated with 
the rest area include potential 
increased sedimentation during and 
after construction until bare soil 
surfaces are revegetated. 


■ Early notification and coordination 
with adjacent property owners in 
regard to construction activities 
would be carried out in an effort to 
minimize property access impacts. 
Access to commercial areas and 
the Little Bighorn Battlefield 
National Monument would be 
provided throughout the 
construction period. 

■ An erosion control and sediment 
plan will be prepared and 
maintained in compliance with the 
Clean Water Action Section 302, 
National Pollution Discharge 
Elimination System (NPDES) 
regulations. The contractor will be 
expected to adhere to MDT best 
management practices (BMPs) for 
erosion and sediment control and 
comply with applicable permit 
conditions. 

■ In accordance with MDT Standard 
Specification, a construction traffic 
control plan would be developed to 
provide protection, safety, and 
convenience for motorists. 
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12VBLE&1: Summary OF POTENTIAL IMPACTS AND MITIGATION MEASURES 



ENVIRONMEN1AL 
RESOURCE 



REFERRED ALIERNAUVE 



MITIGATION MEASURES 



pedestrians, and construction 
personnel. The traffic control plan 
must consider various 
circumstances such as emergency 
vehicles, mail delivery, and 
scheduled school bus operations. 

As necessary, dust control 
measures would be used for 
environmental compliance, to 
minimize visual impacts and 
inconvenience to the traveling 
public. 

Close coordination with Crow 
Agency officials would be 
maintained throughout the proposed 
construction period. A project- 
specific agreement (PSA), as 
specified in the MOU between the 
Crow Tribe and MDT, would be 
negotiated and entered into by the 
Crow Tribe and MDT prior to project 
advertisement. The PSA would 
cover the specifics of the proposed 
project and ensure that provisions 
of the MOU are incorporated into 
the projects. MDT will take 
practicable measures to minimize 
construction impacts during the 
Crow Fair in August and the battle 
re-enactment in June. 

In accordance with MDT Standard 
Specifications, utility relocations 
would be coordinated with the utility 
line owner(s) to minimize 
interruption to utility service. 
Notification of service interruptions 
due to relocations is the 
responsibility of the utility line 
owner(s). 

In accordance with MDT Standard 
Specification, if the contractor 
discovers hazardous materials, the 
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12VBLE&1: Summary OF POTENTIAL IMPACTS AND MITIGATION MEASURES 



ENVIRONMENTAL 
RESOURCE 


REFERRED ALIbRNATlVE 


MmCATlON MEASURES 






contractor will stop work and 
coordinate with the project manager 
to ensure that the material is 
managed in accordance with 
applicable laws and regulations. 

■ In accordance with MDT Standard 
Specification, in the event that 
previously unrecorded cultural 
material is found during 
construction, activities in the 
immediate area would be halted, 
and the MDT archeologist would be 
contacted to assess the find. 
Additionally, as appropriate, MDT 
would invite a Crow Tribe cultural 
resources specialist to monitor 
construction during ground- 
disturbing activities. 


Cumulative 


■ The Preferred Alternative is not 
anticipated to create substantial 
negative cumulative impacts. 
Potential cumulative benefits 
regarding accommodating 
development and land use growth 
and national monument visitation. 


■ None required. 


Secondary Impacts 


■ Potential increases in pedestrian 
activity from new rest area and 
pedestrian trails. 

■ Temporary loss of vegetation and 
trees (discussed under Vegetation). 


■ Mitigation for vegetation loss is 
discussed under vegetation. 

■ Otherwise, none required. 


Section 4(f) 


■ No impact. 


■ None required. 
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CHAPTER 1.0 PURPOSEAND NEED FOR ACHON 

The Montana Department of Transportation (MDT) in conjunction with the Federal Highway 
Administration (FHWA) proposes to construct a new rest area on the west side of Interstate 90 (1-90) at the 
present 1-90 interchange with US Highway 212 (US 212) south of Crow Agency, Montana. The proposed 
rest area would replace an outdated and aging facility currently located 29 kilometers (18 miles) west of 
Hardin on 1-90. It is also proposed that interchange and related roadway deficiencies be simultaneously 
addressed by improving the 1-90 and US 212 junction (Battlefield Interchange) near the planned rest area. 
Interchange and related roadway deficiencies consist of non-standard merge/diverge ramp connections to I- 
90, non-standard sight distance on US 212 in the interchange area, left hand merge/diverge conditions at the 
Crow Agency Port-of-Entry, increasing traffic congestion at the East Frontage Road intersection with US 
212, and the lack of bike/pedestrian facilities. The interchange project would also affect the frontage roads 
adjacent to the interchange and extends east along US 212 to the intersection with S-342. 

1-90 between northern Wyoming and Hardin, Montana, is a north-south segment of a principle east-west 
national travel corridor. US 212 begins at the Battlefield Interchange and extends easterly. For purposes of 
this Environmental Assessment (EA), 1-90 and the associated access ramps at the Battlefield Interchange are 
referenced by their respective north-south direction, and US 212 is referenced as east-west. 

This report contains four chapters. Chapter 1.0 describes the purpose and need for the action, including 
project background and location, the study process, and the elements of the purpose and need. Chapter 2.0 
describes the alternatives development and evaluation, preliminary screening of sites, detailed evaluation of 
sites, and alternatives advanced in the environmental analysis. Chapter 3.0 provides an evaluation of 
environmental conditions, projects potential impacts, and outlines proposed mitigation measures. Chapter 
4.0 contains a summary of public and agency comments and coordination. 



1.1 R^JECTLO CATION 

This EA was prepared in accordance with Title 23 of the Code of Federal Regulations Part 771.119, 
Environmental Assessments. The study area for this EA is in Big Horn County, Montana, and extends from 
the existing rest area located west of Hardin to Lodge Grass. A project vicinity map is shown in Figure 1-1. 

1.2 Study Recess 

Based on the 1999 Montana RestA^rea Plan (Rest Area Plan), a comprehensive planning and engineering process 
was conducted as part of the 2001 Battlefield Rest Area Feasibility Report (Feasibility Report). The process 
combined technical work efforts with agency coordination and public involvement. The Feasibility Report 
considered 14 locations for a new rest area between the town of Lodge Grass and the existing rest area west 
of Hardin. The study findings proposed a new rest area to be constructed in the southwest quadrant of the 
Battlefield Interchange. The new rest area would provide services and functions served by the Hardin Rest 
Area; consequentially, the Hardin Rest Area would be retired from service. The Rest Area Plan was amended 
in 2004 and the proposed Battlefield rest area remains consistent with this current document. 



Environmental Assessment 



Page 14 



^BATTLEFIELD 

_ INTEftCUANGE 

-—- I ■ T ¥ ■■ tl * - J lijMlll ■ ■ ■ 




RgureI-1: Project Vicinity Map 
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1.3 ElemenisofRjrpose AND Need 

The need to develop a new rest area along 1-90 in Big Horn County and associated roadway/interchange 
improvements is based on the following factors: 

■ Existing Rest Area Conditions; 

■ Rest Area System Deficiencies; 

■ Traffic on 1-90 and US 212; 

- Highway Deficiencies and Safety; 

- Crash History on 1-90 and US 212; 

■ Rest Area Needs of Commercial Trucking; 

■ The Memorandum of Understanding (MOU) between the Crow Tribe and MDT; and 

■ Weather Conditions and Highway Closures. 

These factors were identified through a series of work tasks conducted for the Feasibility Keport, which 
included agency coordination, public involvement, field investigations, document review, and data collection 
and analysis. As the factors were considered and alternative sites were evaluated, additional elements of 
purpose and need addressing specific deficiencies at the 1-90 and US 212 junction were identified. The 
additional elements were identified as a result of an MDT review of the 1-90 and US 212 junction and pertain 
to transportation operational deficiencies obser\red at that location. The additional elements were not 
considered in the selection of the preferred rest area site as part of the Feasibility Report. However, the 
additional elements are relevant to the proposed Battlefield Interchange project and are discussed in the 
following subsections of this EA. 



1.3. 1 Existing Rest Area Conditions 

The existing rest area, known as the Hardin Rest Area, is located approximately 51 kilometers (32 miles) east 
of Billings and 29 kilometers (18 miles) west of Hardin. Built in 1972 and remodeled in 1988, the facility is 
aging and requires extensive rehabilitation in order to continue to meet the designated functions. In addition, 
many of the facility design elements are outdated and do not fiiUy meet the needs of the traveling public. 

The Hardin Rest Area is a two-sided or split rest area design, providing services for westbound and 
eastbound travelers through separate facilities. Since there are essentially two facilities, operation and 
maintenance is substantially greater than that of a single-sided rest area. The split design utilizes a 
considerable amount of land and resources, as each site requires separate water and sanitation infrastructure. 
The current design of the facility also requires that each restroom be completely closed for cleaning, leaving 
no alternative usable restroom. The split design is not consistent with the objectives of the Rest Area Plan 
(1999). 

Water supply has been identified as the primary ongoing problem with the Hardin site. Three different wells 
have been drilled for the site in an attempt to meet water needs, but the water supply is still inadequate. 
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Installing water-saving fixtures and replacing supply pipes to increase water flow and pressure have improved 
restrooms, but water supply continues to be insufficient during high usage periods. 

During winter months, from December through May, the rest area is closed because of the lack of insulation 
within the buildings. This lack of insulation can cause the plumbing to freeze if the pipes are not drained and 
winterized. Vandalism is problematic during the winter closure period. Typically, bullet holes through doors 
and other damage require additional repair before the opening of the rest area each spring. 

1.3.2 Rest Area System Deficiencies 

Few services are provided for travelers along 1-90 and US 212 in southeastern Montana. Apart from the 
Hardin Rest Area, the other rest areas in southeastern Montana and northeastern Wyoming are located east 
along US 212 in Broadus, south along 1-90 near Sheridan, Wyoming, and west along 1-90 west of Billings. 
The R£stArea Plan (1999) recommends ideal spacing between rest areas to be approximately one hour of 
travel time. The rest area spacing recommendation and current lack of adequate rest area services indicate that 
a new or improved rest area is needed along the portion of 1-90 between Sheridan, Wyoming and Billings, 
Montana. Table 1-1 provides distance and travel times to the closest rest areas along 1-90 and US 212. 



12VBLE1-1: APPROXIMATE DSTANCE AND "P^VELTME BETWEEN REST AREAS 



INIHAL REST AREA LP CATION 


1-90 VMEST OF LAUREL 


1-90 NORTHWEST OF 
9HERIDAN 


US 212 SOUTH EAST OF 
BROADUS 


1-90 West of Hardin (existing) 


96 kilometers (60 
miles)/1 hour 


140 kilometers (87 
miles)/1 hour and 27 
minutes 


230 kilometers (143 
miles)/2 hours and 23 
minutes 


Battlefield Interchange 
(proposed) 


148 kilometers (92- 
miles)/1 hour and 32 
minutes 


89 kilometers (55- 
miles)/55 minutes 


179 kilometers (111 
miles)/1 hour and 51 
minutes 



Note: Assumes a speed of 60 miles per hour. 

1.3.3 Traffic on 1-90 and US 212 

1-90 and US 212 are the primary roadways in the study area and are utilized by many long-distance travelers in 
southeastern Montana. As a result, adequate rest area accommodations are necessary. The relatively heavy 
use of the road is evident by reviewing average annual daily traffic (AADT) volumes for 1-90 and US 212, 
which are provided in Figure 1-2. The figure provides data from 2000 to 2004. 1-90 traffic volumes north of 
the US 212 interchange are substantially higher than the volumes south of the interchange, indicating that US 
212 is a major feeder into 1-90 for traffic traveling to and from the Billings area. The Crow Agency area is also 
a substantial generator of traffic on 1-90. 1-90 traffic north of the Battlefield Interchange shows relatively 
stable volumes over the five-year period, with short-term growth being flat. Traffic volumes on 1-90 south of 
the US 212 interchange are substantially lower, but show an increasing trend with a short-term annualized 
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RgureI-2: Average Daily Traffic (ADI) 



COMMERCIAL VEHICLE DISTRIBUTION 




Little Bighorn 
National Monument 



Lodg« Grass 
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growth rate of about 7 percent (traffic increased from 3,520 [2000] to 4,900[2005]). US 212 exhibits relatively 
stable traffic volumes and flat short-term growth rates. (The 2003 traffic volumes on US 212 may be a result 
of faulty recording equipment and are considered to be not representative of actual US 212 traffic 
conditions.) 

Additionally, frontage roads on either side of 1-90 provide access to local destinations. A secondary state 
roadway, S-342, provides access connecting the Little Bighorn Battlefield National Monument to US 212. 

Highway Deficiencies and Safety: Numerous deficiencies in the existing highway infrastructure create 
increasingly unsafe conditions. Those deficiencies include: 

Non-standard exit and merge ramp connections to 1-90; 

Non-standard roadway shoulders on US 212; 

Narrow bridge width on existing US 212 bridge over 1-90; 

Inadequate configuration of westbound 1-90 ramps intersection with US 212; 

Insufficient sight distance on US 212 over 1-90; and 

Insufficient spacing of ramp termini and frontage road intersection. 

Lack of bike/pedestrian sidewalk on the 1-90 overpass bridge. 

Crash History on 1-90 and US 212: Data collected by MDT during a five-year period from July 1999 to 
June 2004 revealed 45 reported crashes on 1-90. The crashes were located between reference posts (RP) 509 
(Crow Agency) and RP 512 (just south of the US 212 interchange), and on US 212 between RP 0.0 and RP 
1.0, located at the US 212 and the 1-90 eastbound ramps. The first leading cause was cited as driver error and 
the second was weather. No pedestrians were reported to be involved in the incidents. 

Comparison with MDT crash statistics for similar roadways in Montana indicates that crash data along 1-90 in 
the proposed project area are below average values for rural interstate highways (see Table 1-2 and Figure 1- 
3). The 1-90 crash rate is somewhat lower than the statewide average severity index and severity rate. Analysis 
of crash records indicates no unusual or unexpected roadway conditions that affect motorists' behavior or 
safety are present in the proposed project area. However, crash data on US 212 exceeds average values for a 
rural primary National Highway System highway. The crash rate is more than two times higher than the 
statewide rate. The severity index is 10 percent higher than expected values. The severity rate is just over 2.5 
times higher than the statewide averages for this type of highway. The reasons for this may be due to 
increased development along US 212, speed changes from adjoining sections to the east, or because of the 
close proximity of several major intersections. Those conditions induce turning, stopping, and weaving 
movements. Crash records indicate that 71 percent of the crashes are at or near intersections or driveway 
approaches. 
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TABIE 1-2: CRASH STATISTIC s, 1999- 2004 





PROJECT AREA 
1-90 


ROJECTAREA 
US 212 




M DT AVERAGES FOR SMILAR RQADWAYS 


INTCRSTATC 


NHSll) PRIMARY 


Crash Rate '^' 


1.03 


3.05 


1.11 


1.30 


Seventy Index '^' 


1.47 


2.57 


1.97 


2.32 


Severity Rate '^' 


1.51 


7.84 


2.18 


3.02 


Source: MDT Crash Records. 

(1) National Highway System, (2) Number of crashes per million vehicle miles, (3) The severity index 
accounts for the different degree of severity among crashes involving fatalities, injuries, and property 
damage, (4) Crash rate multiplied by the severity index. 



1.3.4 Rest Area Needs of Commercial Trucking 

1-90 in Montana is a key route for commercial trucking operations in the northwestern United States. Rest 
areas are often used for commercial troick parking during inclement weather and required rest periods. 

Commercial vehicles make up a large percentage of total traffic volumes on 1-90 and US 212. Table 1-3 and 
Figure 1-2 show the commercial vehicle distribution for the years 2000 and 2004. The high percentages of 
truck traffic in these corridors reinforce the role of T90 and US 212 as transportation routes that connect 
regional population centers and are essential highways for shipping and the movement of freight. 

1ABLE 1-3: COMMERCIAL VEHICLE DSTRIBUT10 N FOR 

I-90ANDUS212 



YEAR 


l-90N0R-m OF 

IIS 212 J UNCTION 


1-90 SOUTH OF 
US 212J UNCTION 


US 212 EAST 
OF 1-90 


2000 


16.0% 


31 .3% 


23.7% 


2004 


18.7% 


18.6% 


25.8% 
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RgureI-3: Crash Statistic sand CHARACiERisncs, 1999-2004 




(1) Data not complete tor three records. Number represents 
thie total recorded in accident reports. 

(2) Data not complete tor six records. Number represents the 
total recorded in accident reports. 

(3) Number of accidents per rnillion vetiicle miles 

(4) The ratio o1 the sum of fatal and incapacitating injury 
crashes times eight, plus the number of injury accidents times 
three, plus Itie number of property damage accidents to the 
total number of accidents. 

(5) Accident rate multipiied by the severity index. 
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1.3.5 Memorandum of Understanding Between the Crow Tribe and MDT 

In the early 1990s MDT and the Crow Indian Tribe (Crow Tribe) developed a MOU related to MDT 
construction, MDT-contracted maintenance contracts, and other related issues on the Crow Indian 
Reservation. During the MOU process, the development of a new rest area along 1-90 in Big Horn County 
became a top priority for the Crow Tribe to potentially enhance economic growth or promote expansion in 
tourist and highway travel-related businesses. Pending a feasibilit)^ determination, a commitment was made to 
build a new rest area at the interchange of 1-90 and US 212. Accordingly, the Feasibility Report was 
commissioned by MDT. The MOU was updated in 2006 and states that a visitor center/rest area facility is in 
the best interest of the public as a whole on or near the junction of US 212 and 1-90 on the Reservation. A 
copy of the MOU is included in Appendix A. The Feasibility Report is available at MDT. 



1.3.6 Weather Conditions and Highway Ciosure 

Southeastern Montana routinely experiences severe weather during the winter months. This weather can 
create hazardous driving conditions for travelers along 1-90 and US 212. As a result, MDT may close 1-90 or 
US 212 at the Battlefield junction during severe weather conditions. AIDT reports roadway closures of 1-90, 
which can occur two to three times per winter season while US 212 is rarely closed. Up to 90 percent of the 
1-90 closures occur in response to the State of Wyoming closing 1-90 south of the Alontana/Wyoming border 
during storm conditions. When this occurs, eastbound 1-90 vehicles and/or eastbound US 212 vehicles are 
required to stop and wait at or near the interchange of 1-90 and US 212. During highway closures, the 
traveling public needs a facility where they can safely park while waiting for the highway to reopen. 
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CHAPTER 2.0 ALTERNAHVES CONSIDERED 



2.1 SiE Alternatives Developmentand B/aluation 

A multi-phased alternatives analysis process was conducted as part of the Feasibility Report (December 2001 ) to 
determine the preferred site for a new or improved rest area along 1-90 in Big Horn County. The first phase 
of the process was preliminary screening of site alternatives, which focused on "fatal flaw" characteristics and 
practicality associated with each site. The second phase was a detailed screening of site alternatives, which 
focused on specific feasibility aspects of the sites. Each phase of the process involved: 

■ Identification of Site Alternatives; 

■ Definition of Evaluation Criteria; and 

■ Technical Evaluations. 

During the site evaluation process, coordination meetings were held with the public and local/regional 
agencies. Input from those stakeholders provided valuable information that was utilized during the 
development and evaluation of site alternatives. This section summarizes both phases of the screening 
process and culminates with the selection of a preferred site. The AIDT/Crow Tribe MOU was a major 
factor in consideration of proposed sites. 

2.2 R^ELIMINARY SCREENING OFSHES 



2.2.1 Alternatives Considered 

During the first phase of the Feasibility Report pi^ocess, 17 initial site alternatives were identified as a result of 
reviewing the study area, coordinating with local/regional agencies, and coordinating with the general public 
to identify physical opportunities and constraints. Table 2-1 lists the 17 site alternatives and Figure 2-1 
graphically depicts the locations. 

Alternatives considered for the proposed interchange will need to accommodate site constraints for the rest 
area as well as local traffic conditions and needs. A summary of the criteria and alternatives considered for 
the interchange is provided in Section 2.4.2, Description of the Preferred Alternative. 
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1ABLE2-1: REST AREA 9TE ALIERNAHVESCO NSIDERED DURING 
RELIMINARY SCREENING 



SITE# 


LDCAHON 


1 


Hardin West Interchange— Southwest Quadrant 


2 


Hardin West Interchange— Southeast Quadrant 


3 


Hardin East Interchange— North Side 


4 


Between Hardin and Dunmore 


5 


Dunmore Interchange 


6 


Between Dunmore and Crow Agency 


7 


US 212 Interchange— Northwest Quadrant 


8 


US 212 Interchange— Northeast Quadrant 


9 


US 212 Interchange— Southeast Quadrant 


10 


Between US 212 and Garryowen 


11 


Garryowen Interchange— East Side 


12 


West of Hardin (Reconstruction of Existing Rest Area) 


13 


Lodge Grass Interchange— Southeast Quadrant 


14 


US 212 Interchange— Southwest Quadrant 


15 


Hardin East Interchange— South Side 


16 


Hardin West Interchange— Northwest Quadrant 


17 


Hardin West Interchange— Northeast Quadrant 
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RGURE2-1: Initial Alternatives FOR I^st Area Locations 



LEGEND 



Historicaly Significant Area 
• Initial Rest Area Location 
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2.2.2 Evaluation Criteria 

The following evaluation criteria were utilized during the Feasibility Report's preliminary screening to determine 
fatal flaws associated with sites under consideration: 



Facility Requirements and Site Limitations; 

Safet)' for Traveling Public/Emergency Service Provisions; 

Potential for Environmental Issues; 

Compatibilit)' and Function within Existing Highway/Roadway System; and 

Attainment of Goals of the KestA^reaPlan (1 999). 



2.2.3 Evaluation Results 

Each of the 17 initial rest area sites was evaluated to determine if fatal flaws existed that would prohibit 
advancing the site to the next phase of analysis. Details of the evaluation process are contained in the 
Feasibility Report. A comparison of the alternatives is shown in Figure 2-2. Qualitative results from the 
preliminary screening are summarized in Table 2-2. Factors presented in the table focus on reasons for not 
advancing certain site alternatives. Based on the preliminary screening, Sites 3, 7, 12, 14, 15, 16, and 17 were 
advanced to the next analysis phase for detailed evaluation of the sites. (Substantial comment was received 
from members of the Hardin community in support of rehabilitating the existing rest area at Site 12 (Hardin). 
As a result, rehabilitation of the existing rest area at Site 12 was also forwarded for detailed evaluation in the 
Feasibility Keport) . 
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1ABLE2-2: ALTERNATIVES BIMINATED AND I^TIONALE 



SITE# 


LDCAHON 


1 


HARDIN WEST INTERCHANGE - SOUTHWEST QUADRANT 




■ Site is too small to accommodate facility/site requirements. 

■ Duplication of services with area businesses. 

■ Does not fully serve US 21 2 travelers. 


2 


HARDIN WEST INTERCHANGE - SOUTHEAST QUADRANT 




■ Site is too small to accommodate facility/site requirements. 

■ Duplication of services with area businesses. 

■ Does not fully serve US 21 2 travelers. 


4 


BETWEEN HARDIN AND DUNMORE 




■ Potential for cultural resources being impacted. 

■ Does not meet state Rest Area Plan tor one-sided rest area. 

■ Conflicts with railroad. 

■ Does not fully serve US 21 2 travelers. 


5 


DUNMORE INTERCHANGE 




■ Potential for cultural resources being impacted. 

■ Would require reconstruction of interchange. 

■ Does not fully serve US 21 2 travelers. 


6 


BETWEEN DUNMORE AND RIGHT-OF-WAY AGENCY 




■ Potential for cultural resources being impacted. 

■ Does not meet state Rest Area Plan tor one-sided rest area. 

■ Conflicts with railroad. 

■ Does not fully serve US 21 2 travelers. 


8 


US 212 INTERCHANGE - NORTHEAST QUADRANT 




Poor visibility from 1-90. 

■ Proximity to hospital causes concern for trucks. 

■ Does not have adequate open land for the size of rest area needed. 


9 


US 212 INTERCHANGE - SOUTHEAST QUADRANT 




■ Potential for impacts to the cultural resources and views significant to the Little Bighorn 
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1ABLE2-2: ALTERNATIVES BIMINATED AND I^TIONALE 



SITE# 


LDCAHON 




Battlefield National Monument. 


10 


BETWEEN US 212 AND GARRYOWEN 




■ Potential for impacts to the cultural resources and views significant to the Little Bighorn 
Battlefield National Monument. 

■ Does not adequately serve US 21 2 travelers. 

■ Located within 1-90 winter closure area, access is difficult for emergency services. 

■ Does not meet state Rest Area Plan tor one-sided rest areas. 

■ Conflicts with railroad. 


11 


GARRYOWEN INTERCHANGE - EAST SIDE 




■ Potential for impacts to the cultural resources and views significant to the Little Bighorn 
Battlefield National Monument. 

■ Located within 1-90 winter closure area, access is difficult for emergency services. 

■ Does not adequately serve US 21 2 travelers. 


13 


LODGE GRASS INTERCHANGE - SOUTHEAST QUADRANT 




■ Does not fall mid-way between Sheridan and Billings. 

■ Located within 1-90 winter closure area, access is difficult for emergency services. 

■ Concern for environmental impact storm drainage would have on adjacent creek. 

■ Does not adequately serve US 21 2 travelers. 



2.3 Detailed EvAUJAHON OF Stes 

Completion of the preliminaiy screening phase resulted in the advancement of seven sites (see Table 2-3). 



2.3. 1 Evaluation Criteria 

The initial list of evaluation criteria developed during the preliminary screening phase was refined and 
enhanced for application during the detailed screening phase. The refinement of evaluation criteria was 
intended to provide greater focus on feasibility issues of each site and adherence to the purpose and need of 
the proposed project. Evaluation criteria used during the detailed screening phase in the Feasibility Report are 
summarized below. 
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1ABLE2-3: RSTAREA 9TE ALIERNAHVESCO NSIDERED 
DURING DE1AILED SCREENING 



Sllb# 


LDCAHON 


3 


Hardin East Interchange - North Side 


7 


US 21 2 Interchange - Northwest Quadrant 


12 


West of Hardin (Reconstruction of Existing Rest Area) 


14 


US 212 Interchange - Southwest Quadrant 


15 


Hardin East Interchange - South Side 


16 


Hardin West Interchange - Northwest Quadrant 


17 


Hardin West Interchange - Northeast Quadrant 



Availability of Water and Sewer Utilities; 

Comparative Constroiction Costs; 

Ability to Acquire Land; 

Design Standards (Constroictability); 

Magnitude of Maintenance/Operation Costs; and 

Duplication or Conflict of Services with Area Businesses or Land Uses. 



The seven sites identified in the detailed screening phase were further evaluated based on the following 
criteria: 



Size of Site; 

Land Acquisition; 

Utilities; 

Access; 

Public Acceptance; and 

Compatibility with Flood Plains. 
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2.3.2 Evaluation Results 

Figure 2-3 shows the results of the detailed evaluation screening in the Feasibility Keporthns&d on the above 
criteria. This analysis favors the selection of Sites 7 and 14 as the preferred location for the new rest area. 

Sites 3, 12, and 15 were eliminated as alternatives because of unavailability of utilities. Sites 16 and 17 were 
eliminated from farther consideration because of unsatisfactory public acceptance. Sites 7 and 14 were found 
acceptable for the criteria. Accordingly, it was determined that a combination of the northwest and 
southwest quadrants of the 1-90 and US 212 interchange (Sites 7 and 14) were the preferred locations for the 
new rest area facilit)^ While elements of the rest area are proposed for development in both sites, the primary 
facility is proposed to be located in the southwest quadrant. The factors that support the selection of this site 



AIDT currently has easements on the site. Additional easements may not be required with only 
temporary-use construction permits necessary. 

Field investigations indicate that water and sewer systems can be provided on site. 

With on- and off-ramp modifications, the Battlefield Interchange provides good access for this 
location for both highways. 

The area between a realigned eastbound on-ramp and the frontage road provides approximately 6 
hectares (15 acres) for the development of a rest area. The design criteria for the proposed project 
require a site with a minimum of 5 hectares (12 acres). 

The Little Bighorn Battlefield National Alonument can be seen to the southeast from this site. This 
valuable view shed would accommodate the inclusion of an interpretive center at the rest area and 
serve to enhance the tourism experience of the area. 

Travel times to the closest rest areas along 1-90 and 1-94 are approximately one hour from the site. 



2.4 Aliernahves Advanced 



2.4.1 No-Actlon Alternative 

The No-Action Alternative consists of providing no new rest area or modifications to the present Battlefield 
Interchange. The present Hardin Rest Area, with its deficiencies, would continue to be available seasonally for 
travelers use. The present configuration of the Battlefield Interchange would continue to be used by the 
traveling public and maintained by MDT. The No-Action Alternative would not meet the purpose and need 
of the proposed project, but was forwarded through the analysis in this EA to provide a baseline for 
comparison. 
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RGURE2-3: Detailed Screening of I^stArea Sies 
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2.4.2 Preferred Alternative 

The preferred site would be located just west of the Battlefield Interchange on land south of US 212 between 
a realigned eastbound on-ramp and the 1-90 West Frontage Road. The Preferred Alternative is located within 
the following 4 parcels in east-central Big Horn County and the Crow Reservation: 1) S Vi (lot 4) Section 7, 
T3S, R35E, 2) E Vz of SE % of Section 12, T3S, R34E, 3) E Vz of NE 'A of Section 13, T3S, R34E, and 4) 
Lots 1 and 2 of Section 18, T3S, R35E. The Preferred Alternative is located directly west of the Little 
Bighorn Battlefield National Alonument and approximately 3 kilometers (1.9 miles) south of Crow Agency. 
A Burlington Northern Santa Fe mainline track is located west of the 1-90 West Frontage Road. 

To accommodate the Preferred Alternative for the rest area location and to address local roadway and traffic 
conditions discussed in the Purpose and Need, improvements to the Battlefield Interchange would be 
necessary. Criteria for evaluation of potential improvement alternatives included the following: 



Accommodating the rest area site plan; 

Addressing existing system deficiencies; 

Accommodating future traffic conditions; 

Minimizing the need for additional right-of-way; 

Minimizing impacts to adjacent businesses and propert)^ owners; 

Minimizing environmental impacts such as wetlands and floodplains; and 

Minimizing construction costs. 



Potential alternatives considered for improving the interchange included a typical cloverleaf configuration, a 
single point urban interchange, and a tight diamond design similar to the existing configuration. The no 
action alternative (no-build) was also considered for a baseline comparison. After review, the cloverleaf 
configuration was dismissed from further consideration primarily because of the large amount of additional 
right-of-way needed for the access ramps. While this configuration would address existing system 
deficiencies, it would not allow enough space for the rest area, it would accommodate a much larger traffic 
volume than is really needed, it would have greater impacts to adjacent businesses, wetlands and floodplains, 
and would have higher construction costs than a typical tight diamond design. The single point urban 
interchange was also dismissed from further analysis because it would accommodate a much larger traffic 
volume than needed and would require a larger structure over 1-90 than a tight diamond design, increasing 
construction costs. Lastly, the no action alternative was also dismissed since it did not address the needs of 
the existing system deficiencies. Under the no action alternative, there would be insufficient land area to 
accommodate the proposed rest area site plan and the existing deficiencies (narrow bridge width over 1-90, 
inadequate ramp configuration, and insufficient sight distances) would continue to exist and even be 
exasperated as traffic volumes and tourist related activities increase. 

The tight diamond design better meets the selection criteria as it can easily accommodate the rest area site 
plan, addresses existing system deficiencies and future traffic conditions, can be constructed within the 
existing right-of-way, and minimizes impacts to adjacent property owners, businesses, and environmental 
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resources. Therefore, the tight diamond design was chosen as the Preferred Alternative for the Battlefield 
Interchange. 

Proposed Project Components Addressing Purpose and Need Elements 

Figures 2-4, 2-5, and 2-6 show preliminary conceptual layouts of what the rest area and interchange may 
look like. As the design process continues, final rest area and interchange plans are likely to evolve from what 
is shown in those figures. 

1. Rest Area Features 

The proposed rest area features described in Table 2-4 respond to needs and issues identified during 
coordination with stakeholders and would be incorporated into final project design as determined 
reasonable and feasible. 



1ABLE2-4: SUM MARY OF RO POSED REST AREA COMPONENTS 



RESTAREA BUILDING 



Men's and Women's Restroom Facilities 

Drinking Fountains 

Traveler Information 

Public Use Telephones 

Interpretive Display Areas 

Interior Security Cameras 



Room with DeskrTelephone for Law 
Enforcement Representative 

Panoramic View of Little Bighorn Battlefield 
National Monument 

Building Architecture and Color Compatible 
with Surrounding Area 



RESTAREA 9TE 



Automobile Parking 
Truck Parking 
Area Lighting 
Open Picnic Areas 
Sheltered Picnic Areas 



Trash Receptacles 
Open Areas for Pets 
Sidewalks/Pedestrian Path 
Exterior Security Cameras 
Sanitary Sewer and Septic System 



2. Rest Area Site 

The proposed rest area site features described below respond to needs and issues identified during 
coordination with stakeholders. Those features would be incorporated into the final project design if 
determined to be reasonable and feasible. 
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RGURE2-4: PRELIMINARY CO NC EPTUAL LAYO UTO F RVDPOSED I^ST AREA AND 

Interchange 
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RGURE2-5: R^ELIMINARY CO NC EPTUAL LAYO UTO F RVDPOSED I^ST AREA 



rL ^ \ w \ 




LEGEND 
^Z3 Picnic Shelter 



yi Turf Grass 

Capprox 1 3 acresj 

V Native Grasses 



(Note: Figure is for conceptual purposes only and could vary depending on final design) 
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RGURE2-6: PRELIMINARY CO NC EPTUAL LAYO UTO F RVDPOSED INTERC HANG E 




X Road to be closed 
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■ Floodplain Issues: The northern one third of the proposed rest area site lies below the 50-year 
floodplain elevation. This portion of the site would likely be elevated approximately 1.2 meters (4 
feet) so that the site would not be threatened by a 50-year storm event. Increasing the elevation of 
the site would complement the increase in elevation of the West Side Frontage Road and US 212. 

■ Parking: Separated troick and car parking areas would be provided. Truck parking would be located 
on the west side of the rest area building so that the Little Bighorn Battlefield National Monument 
view would not be obstructed by truck parking. The parking area would be designed to 
accommodate the turning characteristics of interstate permitted trucks. Parking spaces for 
approximately 58 trucks and 110 passenger vehicles would be provided. 

■ Lighting: For security, parking areas, walkways, the building, and surrounding areas would be 
lighted. 

■ Picnic Areas: Sheltered and unsheltered picnic tables may be provided. The picnic areas would likely 
be located north and south of the rest area building and adjacent to the car parking area as 
determined to be reasonable and feasible in final design. 

■ Sidewalks: The proposed rest area would include interconnecting sidewalks to the parking areas and 
rest area building. 

■ Walkways: A path or sidewalk along the south side of US 212 would run between the proposed rest 
area and S-342. 

■ Connection to the Little Bighorn Battlefield National Monument Pedestrian Path: A paved path 
would be provided from the rest area to the S-342 intersection with US 212. The path would cross 
over 1-90 on the US 212 bridge. 

3. Rest Area Building 

The rest area building features described below respond to needs and issues identified during 
coordination with stakeholders. Those features would be incorporated into the final project design, as 
determined to be reasonable and feasible. 

■ Year-Round Operation: The rest area and building are proposed to be open for year-round 
operation. 

■ Restrooms: Separate men's and women's restrooms would allow partial closure for cleaning with 
continuous public access. Wastewater would be connected to the Crow Agency municipal system. 

■ Cultural resources: A display area within the proposed building could provide information about 
landscape and historical events associated with the battle. The Crow Tribe would likely be involved 
with this proposed display area. 

■ Drinking Fountains: Indoor drinking fountains would be provided year-round. Water supply would 
be connected to the Crow Agency municipal system. As appropriate, design of the system will 
consider features to address potential water shortages, such as use of a cistern. 

■ Traveler Information Kiosk: An indoor kiosk would be provided for visitors travel information. 

■ Law Enforcement Office: One of the primary concerns for rest areas statewide and one that was 
indicated for this rest area is adequate security. To encourage law enforcement presence, an office 
space with a desk and a phone would be provided for law enforcement personnel. The office would 
have the capability of being locked when an officer is not on site. 
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■ Emergency Phones: A dedicated telephone for direct calls to emergency services would be provided 
in the vicinity of the proposed law enforcement office. 

■ Security Cameras: Interior and exterior security cameras would be placed in strategic locations. 

■ Telephone: Telephone service would be provided. 

4. Battlefield Interchange Proposed Project Components 

The proposed interchange configuration is designated as a tight diamond design and is illustrated in 
Figure 2-6. The proposed configuration would serve the needs of traffic volumes through the project 
design year of 2027 and allow developable space for the proposed rest area. Interchange components 
described below would likely be incorporated into final design, as determined reasonable and feasible. 

■ 1-90 Eastbound Off-Kamp: Realignment of the present eastbound off-ramp would reduce its 
divergence from 1-90, and provide an open space for the proposed rest area septic system and drain 
field. The proposed realignment would move the ramp connection to US 212 by approximately 135 
meters (440 feet) to the east toward 1-90. Both eastbound ramp connections would align at a 
common intersection with US 212. MDT's maintenance stockpile site to the northwest of the 
interchange would be slightly reduced in area. 

■ 1-90 Eastbound On-Kamp: The proposed realignment would be necessary for the proposed new rest 
area site and the common intersection with the eastbound off-ramp at US 212. 

■ 1-90 Westbound Off-Kamp: The 1-90 westbound off-ramp would be relocated to improve sight 
distances and to shift the 1-90 East Frontage Road alignment. The north end of the ramp would be 
moved approximately 260 meters (853 feet) to the west. The proposed realignment would allow left- 
turn movements onto US 212 such as are made on conventional diamond type interchanges, and 
would allow increased separation from the 1-90 East Frontage Road intersection. 

■ 1-90 Westbound On-Ramp: The on-ramp from US 212 to the 1-90 westbound lanes would be 
realigned for a common intersection with the relocated (westbound) off-ramp. The realignment 
would improve left turn movements from US 212 and allow greater separation from the 1-90 East 
Frontage Road. 

■ Ramps: Typical surface widths would be 7.5 meters (24 feet) with 4.5 meters (15 feet) wide driving 
lanes. 1-90 on-ramp and off-ramp lane tapers from or onto 1-90 right lanes would be similar to 
those used at comparable diamond type interchanges with similar National Highway System primary 
routes. 

■ US 21 2 Bridge Over 1-90: The present US 212 structure over 1-90 would be removed and replaced 
with a wider structure that would accommodate a two-way left turn median, and roadway shoulders 
on US 212 in support of the realigned ramp connections. The new structure would provide an 
additional structure width of 3.0 meters (10 feet) for a pedestrian pathway from the rest area to the 
Little Bighorn Battlefield National Monument. Additional pedestrian safety needs will be evaluated 
as this project moves through design. 

■ US 21 2: The current vertical and horizontal alignments of US 212 through the 1-90 interchange 
would be modified. The roadway width would be increased to accommodate two 3.6 meters (12 
feet) traffic lanes, a 4.3 meters (14 feet) center lane, and two 1.2 meters (4 feet) shoulders. The 
center lane would provide space for the left-turn lanes at the frontage road and ramp intersections 
with US 212. A vertical grade adjustment would be necessary to allow drivers sufficient sight 
distance and visibility through the 1-90 ramp intersections. US 212 would be elevated 3- to 3.5 
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meters (9.8- to 11.5 feet) on the east and west side of 1-90. The horizontal alignment would likely be 
shifted to accommodate construction of the new bridge over 1-90 while maintaining traffic flow on 

US 212. 



East Frontage Road and US 212 Intersection: The East Frontage Road and US 212 intersection would 
be realigned and relocated approximately 120 meters (395 feet) to the west to the location of the 
present 1-90 westbound ramps/US 212 intersection. The elevation of the new intersection would be 
raised about 1 meter (3 feet) above the present roadway grade. The frontage road realignment and 
intersection relocation would improve north-south travel along the frontage road by removing the 
short radius horizontal curve on the south leg of the present frontage intersection with US 212, and 
reducing traffic congestion on the north leg of the present intersection by creating an additional 
access onto US 212. The present frontage road intersection with US 212 would remain available for 
traffic to access local businesses and destinations. Some access points would be reconstructed. 

Ne»' frontage Road (Arapoosh Road) Intersection: A new intersection would be created as shown in 
Figure 2-6 connecting the frontage road with US 212. The new intersection would be about 1.3 
meters (4 feet) higher in elevation than the present roadway, requiring regrading of the frontage road 
for a distance of about 150 meters (500 feet) east and west of the new intersection. A similar re- 
grading distance of 150 meters (500 feet) is necessary extending northerly to the hospital access. 
Access into the Crow Tribal Police Office would be re -graded and restored, with driveway 
approaches extending onto tribal property in restoring access. A slight grade adjustment may be 
necessar)^ to restore access at the east driveway into the Bureau of Indian Affairs office on the 
frontage road. No other accesses are expected to be affected. 



West Frontage Road and US 21 2 Intersection: The West Frontage Road and US 212 intersection would 
be realigned, relocated 20 meters (65 feet) to the east to the location of the present 1-90 eastbound 
ramps/US 212 intersection, and raised approximately 1 meter (3 feet) over its present location. The 
proposed frontage road realignment and intersection relocation would provide a tangent connection 
to the frontage road portion south of the proposed alignment, would allow space for the relatively 
shallow grades on the private approaches to the west, and would facilitate continued westerly access 
over the Burlington Northern and Santa Fe railroad tracks. 

Pedestrian Pathway between 1-90 EastFmntage Road and S -34 2: A paved pathway would be added to the 
south side of US 212 between the reconstructed 1-90 East Frontage Road intersection and S-342. 
Striped walkway markings and signing may be included for crossing at the reconstructed 1-90 
eastbound off-ramps and at 1-90 East Frontage Road. 

Crow Agency Port-of-Entry: The existing truck weigh station and port-of-entiy infrastructure, located 
in the 1-90 median immediately north of the 1-90 and US 212 interchange, shown in Figure 1-4, 
would be removed from the median area. 
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CHAPTER3.0 AFFECIED ENVIRONMEISTTAND 
ENVIRONMEN1ALCONSEQUENC ES 

This chapter provides an assessment of how the proposed project is likely to affect the social, economic, and 
physical environment through comparison of potential impacts and effects of the No-Action and Preferred 
Alternative. This assessment was conducted in accordance with guidance provided by the National 
Environmental Policy Act (NEPA 42 USC 4332 (2)(c)), Montana Environmental Policy Act (MEPA, 2-3-104 
and 75-1-201 MCA), MDT, and FHWA Technical Advisory (T6640.8A). Those documents outline specific 
areas of environmental concern to be addressed through environmental analysis. 

3.1 Resources iHAT^AitRE B/aluated and Found to Have No Impacts 

This section outlines the resources that were evaluated and found to have no involvement or impact with the 
Preferred Alternative. Therefore, no mitigation measures would be required for these resources. 



3.1.1 Farmlands 

According to information received from the Natural Resources Conservation Service no soils that are 
designated by the US Department of Agriculture as prime or unique farmland or farmland of local or 
statewide importance are found in the study area. A completed Form AD 1006, the Farmland Conversion 
Impact Rating form, was received from the Hardin Natural Resources Conservation Ser\rice field office. That 
form, which is included in Appendix B, indicates no prime, unique, statewide or local important farmlands 
would be affected by the proposed project. 



3.1.2 Threatened, Endangered, and Species of Concern 

Threatened and Endangered Species 

Threatened and endangered species include those listed or proposed for listing by the US Fish and Wildlife 
Service (USFWS). Under Section 7 of the Endangered Species Act, as amended, activities conducted, 
sponsored, or funded by federal agencies must be reviewed for their effects on species listed or proposed for 



lis tins 



threatened or endangered. 



Based on the USFWS list of threatened, endangered, and proposed species that may be present in the study 
area and range/habitat descriptions found in technical literature, the following listed, proposed, and candidate 
species were considered with respect to the proposed project: 



Bald Eagle (Haliaeetus kucocephalus). Threatened 
Black-footed Ferret {Mustela nigripes), Endangered 



Although potential bald eagle habitat exists along the Little Bighorn River, there are no known nest sites 
along the entire river stretch from its headwaters to the confluence with the Bighorn River. It is probable that 
migrating or wintering bald eagles may pass through the vicinity temporarily, but there is not suitable habitat 
or vegetation for a permanent nesting area. 
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There is not suitable habitat or a preferred food source for the black- footed ferret in the vicinity of the 
proposed project area. No black-footed ferrets have been observed within Big Horn County and the closest 
known populations are found in Phillips County of north-central Alontana. 

The Preferred Alternative would not impact threatened and endangered species. The Preferred Alternative 
would have no effect on the listed threatened bald eagle and endangered black-footed ferret. 

Species of Concern 

Montana National Heritage Program (MNHP) has been compiling and maintaining an inventory of elements 
of biological diversity in Montana since 1985. This inventory includes plant species, animal species, plant 
communities, and other biological features that are rare, endemic, disjunct, threatened or endangered 
throughout their range, vulnerable to extirpation, or in need of further research. 

Based on a review of the AINHP species of concern report and range /habitat descriptions of the area, one 
listed species of concern, lark bunting (Calamospi^a melanocorys), was considered for potential occurrence within 
the project area. A copy of the report is contained in Appendix B. 

Although there may be potential lark bunting habitat near the project vicinity, there are no known nest sites, 
recent obser\rations, or critical habitat area mapped within the project area. It is probable that migrating or 
wintering lark buntings may pass through the vicinity temporarily, but based on the AINHP species of 
concern report there are no existing populations currently within project limits. 

The Preferred Alternative would have no effect on the listed Montana species of concern, lark bunting. 



3. 1.3 Cultural Resources 

Cultural resources records reviews and field inventories were conducted for the Preferred Alternative area. 
Inventory searches on the Cultural Resource Information System and Cultural Resource Annotated 
Bibliography System from the Montana State Historic Preservation Office (SHPO) indicated five historic 
sites with components over 45 years in age within the general area of the proposed project. Of those sites, the 
bridge over the Little Bighorn River located south of the Battlefield Interchange was previously determined 
eligible for listing in the National Register of Historic Places (NRHP) under Criteria A and C. Three other 
sites (the Little Bighorn Campground motel complex [24BH3073], a cafe/gift shop [24BH3075], and the 
remains of a cafe [24BH3074]) were determined not eligible for listing on the NRHP. The fifth site 
[24BH626] contains segments of abandoned roadways and is covered under the MDT Historic Roads and 
Bridges Programmatic Agreement, but is outside the project limits and would not be impacted by the 
Preferred Alternative. 

SHPO concurred with the recommendation that the Little Bighorn Campground motel complex, the 
cafe/gift shop, and cafe remains were not NRHP eligible. Additionally, SHPO concurred that the Little 
Bighorn River Bridge and the former highway segments south of US 212 were well outside the Area of 
Potential Effects of the proposed project. Copies of relevant correspondence between MDT and SHPO are 
included in Appendix B. 
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The Little Bighorn Battlefield National Monument is the site of the June 25, 1876, battle between the US 
Seventh Army Cavalry, guided by the Crow and Arikara scouts and several bands of the Lakota, Northern 
Cheyenne, and Arapaho Indians. The area was designated as a National Cemetery in 1879 and as a National 
Monument in 1946. The Preferred Alternative would not impact the historic Battlefield or Monument 
property. 

Because of historical disturbance when the interchange was originally constructed, MDT will not conduct a 
metal detector survey prior to construction. Rather, in accordance with j\IDT Standard Specification, in the 
event that previously unrecorded cultural material is found during construction, activities in the immediate 
area would be halted, and the MDT archeologist would be contacted to assess the find. Additionally, as 
appropriate, MDT would invite a Crow Tribe cultural resources specialist to monitor construction during 
ground-disturbina: activities. 



3. 1.4 Section 4(f) of the Department of Transportation Act 

Title 49 use 303 (also 23 USC 138) states that "The Secretary may approve a transportation program or 
project (other than for a park road or parkway under Section 204 of Title 23) requiring the use of publicly 
owned land of a public park, recreation area, or wildlife and waterfowl refuge of national, state or local 
significance, or land of an historic site of national, state, or local significance, as determined by the federal, 
state, or local officials having jurisdiction over the park area, refuge, or site only if 

1. There is no prudent or feasible alternative to using that land; and 

2. The program or project includes planning to minimize harm to the park recreation area, wildlife and 
waterfowl refuge, or historic site resulting from the use." 

Potential Section 4(f) properties were investigated and found to be outside the Area of Potential Effect. 
Because those properties are outside the proposed project limits, the provisions of Section 4(f) are not 
applicable and no impairment or use of those properties would occur. 



3. 1.5 Social Impacts and Environmental Justice 

Population trends over the past few decades indicate steady population growth within the Big Horn County 
region. Figure 3-1 shows Census Bureau population statistics for the State of Montana, Big Horn County, 
the City of Hardin, and the Crow Tribe. The State of Montana, Big Horn County, and the Crow Tribe 
experienced comparable population growth over the past two decades, a trend that is expected to remain 
steady or continue. 

No low-income residential neighborhoods are located in the immediate vicinity of the Preferred Alternative 
study area. The Little Big Horn Camp is Native American-owned and properties along the East Frontage 
Road (Bala Street) are tribal lands. 

Executive Order 12898, Federal Actions to Address Environmental justice in Minority Populations and Low 
Income Populations, directs federal agencies to take appropriate and necessary steps to identify and address 
disproportionately high and/or adverse effects of federal projects on the health or environment of minority 
and low-income populations, and minority-owned businesses to the greatest extent practical and permitted by 
law. 
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According to the United States Census Bureau, the total minority population percentage in Big Horn County 
is 63.4 percent (minority defined as non-white). On the Crow Reservation, the minority population is 75 
percent. In comparison, the state of Montana has a minority population of 9.4 percent. The Crow 
Reser\ration would be considered an Environmental justice population. 

The Preferred Alternative would not create disproportionate or adverse affects on the health or environment 
of minority and/or low-income populations. There would be no displacement of minority or low-income 
populations. No mitigation would be required. Applicable Tribal Employment Rights Organization 
requirements will be addressed. 



3.2 Land Use 



3.2. 1 A f footed En vironment 

The Preferred Alternative is proposed to be at the interchange of 1-90 with US 212, which is approximately 
2.7 kilometers (1.65 miles) to the south and east of Crow Agency. The interchange is on an easement from 
the Crow Tribe, with the 1-90 ramps and the frontage roads defining its general area. A MDT maintenance 
stockpile is in the northwest portion in the immediate vicinity of the interchange. The other three quadrants 
of the interchange are generally undeveloped lands. The maintenance stockpile site is accessed by way of the 
West Side Frontage Road extending north from US 212. The stockpile site is used for the storage of road 
maintenance materials, such as wintertime road sanding and other gravel materials. A small equipment shed 
is on the site to house maintenance equipment. 

Land use in the proposed project area consists of a convenience store and local services both on the east and 
west side of 1-90. The Little Bighorn Campground is located west of the existing frontage road and east of 
the Burlington Northern and Santa Fe Railroad. A casino, hospital, and other small businesses are located on 
the northeast side of the interchange. The Little Bighorn Battlefield National Monument and Visitors Center 
are located southeast of the interchange. (See the proposed rest area configuration Figure 2-4.) jurisdiction 
of the Little Bighorn Battlefield National Monument has been held by the National Park Service since 1940. 

Zoning and Comprehensive Planning 

The Crow Tribe currently has no established zoning code. According to the Jiig Horn County Gmwth Policy of 
2000, subdivision applications are routed to the Crow Tribe Planning and Zoning Commission for comment. 
According to conversations with Crow Tribe representatives, the land around the preferred rest area location 
is not formally planned for future development. However, future development that would increase potential 
tourist traffic is desirable within the surrounding Battlefield Interchange study area. 

Big Horn County administers land development regulations including cultural issues, floodplains, and 
subdivision regulations within the County, but does not have jurisdiction over floodplain development 
regulations on Crow Tribe lands. Within the reservation, the county administers subdivision review and 
sewer permit program only on deeded Crow Tribe lands. The Big Horn County Growth Poliy inventoried 
existing characteristics of the County and outlined future recommendations. No specific land use proposals 
or requirements were identified within that policy. 
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3.2.2 Impacts 

No-Aciion Alternative: No existing or planned land uses would be displaced or altered by the No-Action 
Alternative. There would be no enhancement of visitor or tourist-related land uses. 

Preferred Alternative: The existing undeveloped lands in the southwest interchange quadrant would be 
converted to the rest area facility and transportation use. The AIDT maintenance facility would remain in its 
current location but would be slightly reduced in area to accommodate the proposed rest area septic system, if 
required. 

Visitor and tourist-related commercial and retail land uses could be complemented by construction of the 
Preferred Alternative. Combined with improved traffic conditions from the interchange improvements, the 
rest area could encourage more visitor stop-overs. 

Other land uses in the proposed project area would be unaffected. 



3.2.3 Mitigation 

None is required. 

3.3 RlGHr-0F-V\I^Y,RELDCA'nON,ANDUnLITIES 

3.3.1 A ffected En vironment 

MDT currently has easements for the existing facilit)^ of 1-90, including US 212 and the US 212 interchange 
and both frontage roads. Utilities in the study area include power, telephone, and natural gas. 

5.5.2 Impacts 

No Action Alternative: The No-Action Alternative would require no acquisition of right-of-way or easements, 
no relocations, and no impacts to utilities. 



'e: The Preferred Alternative would not impact nor require relocation of structures, homes, 
or businesses. The Preferred Alternative rest area site is currently under an easement by AIDT from the Crow 
Tribe. Approximately 0.3 hectare (0.8 acre) of additional right-of-way would be necessary to realign the 
northeast section of the East Frontage Road. Temporary -use construction permits for reconstruction of the 
approaches into the Little Bighorn Campground would be required. Improved access to the campground 
would be facilitated by realigning the West Frontage Road to the east and providing increased distance to 
accommodate a reasonable driveway slope. jVIinor relocation of buried utilities may be required in areas 
where earthwork would be required. Temporary interruptions of service could occur for short periods to 
relocate utilities. 
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Realignment and relocation of the East Frontage Road and intersection would create a new frontage road 
intersection on the north side of US 212 at an elevation about 1.3 meters (4 feet) higher than the present 
frontage road. The increase in elevation would effect the vertical alignment of the East Frontage Road and 
Arapoosh Road for a distance of about 150 meters (500 feet) along each intersecting roadway. Access to the 
Crow Tribal Police Office, at the intersection of the frontage road and Arapoosh Road would be affected by 
the alignment revision. Re -grading of the north access of the Tribal Police Offices on Arapoosh Road and 
the two accesses on the frontage road would be necessary to restore those driveways. No other accesses are 
expected to be affected. 



3.3.3 Mitigation 

The acquisition of land or improvements for highway construction is governed by federal laws and 
regulations designed to protect both the landowners and tax paying public. Landowners affected are entitled 
to receive fair market value for land or buildings acquired and damages to remaining land caused by highway 
construction. This proposed action will be developed in accordance with the Uniform Relocation Assistance 
and Real Property Acquisition Policies Act of 1970 (PL 91-646 as amended), (42 USC 4601, et. seq.) and the 
Uniform Relocations Amendments of 1987 (PL 100-17). Access impacts will be coordinated with affected 
propert)^ owners during final design. 



Areas occupied under construction permits would be returned to the landowner following the 
proposed construction. 

In accordance with MDT Standard Specifications, utility relocations would be coordinated with the 
utility line owner(s) to minimize interruption to utility service. Notification of service interruptions 
due to relocations is the responsibility of the utility line owner(s). 

The three Tribal Police Office accesses and hospital access street would be regraded and may 
require temporary access. 



3.4 Economics 



3.4.1 A f footed En vironmont 

The Crow Tribal Council economic figures cite an unemployment rate on the reservation of 14 percent for 
the year 2000. The US Census Bureau cites an unemployment rate of close to 80 percent for the same period. 
The Crow Tribal Council and the US Census Bureau use different methods of statistical analysis, but either 
way, unemployment is a concern on the Crow Indian Reservation. As a result, the Crow Tribe has expressed 
a desire to pursue opportunities with potential to facilitate economic development. 

As discussed in the Feasibility Keport, the Crow Tribe's interest in a new rest area near Crow Agency is based 
on the assumed potential for economic development opportunities. The Crow Tribe's goal of economic 
development and tourist activity includes promoting areas near the 1-90 interchange as a prime location for 
highway commercial businesses and service stations. 
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Personal conversations with Crow Tribe Economic Development officials outlined fijture plans for the area. 
Hotel and restaurant franchises are planned east of the 1-90 East Frontage Road in the future. According to 
the Big Horn County Growth Policy, primary tribal occupations include ranching and farming, government 
services, retail trade and tourism. Figure 3-2 shows that the employment sectors with the largest number of 
employees include agricultural, forestry, and fishing industries, as well as retail trade and educational services. 
Figure 3-3 gives general economic trends for Big Horn County over the past two decades. 

The Little Bighorn Battlefield National Monument is the major tourist attraction in the vicinity of the 
Preferred Alternative. Peak tourist season at the Little Bighorn Battlefield National Monument is between 
the months of June and September. Gross revenues at the Little Bighorn Battlefield National Alonument 
have grown since 1987. 

The R£stArea Plan recommends partnering rest areas with visitor information centers. The purpose of visitor 
information at the proposed rest area site would be to tell travelers about attractions in both Bighorn County 
and the Little Bighorn Battlefield National Alonument. Additionally, the Little Bighorn College provides 
training for small business and tour guides and could provide an additional source for tourism promotion. 

3.4.2 Impacts 

No-Action A/tematit'e: The No-Action Alternative would not substantially affect the current economic 
condition, although the lack of infrastructure investment at the interchange could dampen fijture economic 
activity. 

Preferred Alternative: No adverse impacts to current economic conditions are expected to occur if the Preferred 
Alternative were constructed. The Preferred Alternative would support tourism visits at the Little Bighorn 
Battlefield National Monument. It should be noted that Montana state law forbids the placement of vending 
machines in rest areas, also forbidden are other forms of private enterprise including local artisans selling arts 
and crafts. 



3.4.3 Mitigation 

None is required. 



Environmental Assessment 



Page 48 



- 



=1 



|B40i JO o/o 




in 



rN 



^ ■» 'a- 'a- '»i 







o 

IT) 

m 



O 



O 



O 
O 



(N 

T3 
>^ 

_o 

a 
E 



o * 



Xj)snpu| 






w 
o 



w 









i^^n 












^^ c 














m ployed 

mployme 
Rate 








c 
.2 

3 


.t; 0) 


J3 


o 

Q. 










Q. 


1- 




£ 

LU 




II 


C 

3 


o 

s 






1Z^\ ^ 


r^ 1 


o ^ 

rM 


5°^ 


y3 V \ 3: 




CO \ d 


00 "^ 




<N 


l/l 


^ \ \ s 




in V i^" 


•^ 






'>. 


I— 1 V f^ » 


^\u 




# 




c 

< 


■" V \ ' 


" 


•^ I I *! 


m 




1- 




ea 


<]\ \ < 


<j w< 


< 




< 




u 

s 

(/I 


w 




\ i 










\ \ 




W 




^ 






^ 


\ \ 




\ \ 




"* 








r-\ \ 




A^ ^ 




fV 




O 


g 


m 
on 


i 




in • O cr\ 


CO 

5< 


5 ( 


1 


0^ 








!■«> 


// 










11 






\ 




' 








^ 

M 






* / o 


in 








<3 




<]\ 


> 1 ' 


< 




< 






\ 


§ 










i" tu 


go 


m \ 


IT) 1 rs 
O •O vO 




)l 


1 


o 

00 


q Q 






vd in 




ox 








I 


in 
\0 






o o 


O 


o c 


c 


5 


o o 


o 


O C 








o o 


o 


o c 












^ 








irT (N 


Ov 


\0 f^ 





















BATTLEFIELD 

_ INTERCHANGE 
*wR]^T AREA 

— -l-JI * US-Ill, HiiliDi 




3.5 Non-Motorized Travel (Rdestrians AND Be yc lists) 



3.5.1 A ffected En vironment 

Representatives of the Crow Tribe confirmed that jogging occurs along the frontage roads adjacent to the 
highway. Operators of convenience stores and other businesses in the interchange area report that patrons, 
with permission, regularly park semi-trucks and large motor homes in their parking facilities and then walk to 
the Monument Visitors Center. No designated trails accommodate this need and pedestrian traffic is required 
to walk in traffic areas and along roadside shoulders. The high number of commercial trucks and higher 
traffic speeds create potential safety issues for pedestrians or bicyclists. 

3.5.2 Impacts 

No-Action A/temative: Thene would be no changes or improvements. Pedestrians and bicyclists would continue 
to be prohibited along 1-90, but would still utilize local roads and shoulders. 



'e: The Preferred Alternative would not adversely impact non-motorized travel and would 
actually enhance pedestrian and bicyclist facilities. A new pedestrian/bike path is proposed as part of the 
Preferred Alternative. The proposed rest area would include parking for commercial vehicles and larger 
recreational vehicles, which cannot be accommodated in the parking area for the Little Bighorn Battlefield 
National Alonument. Travelers in these vehicles who desire to visit the Monument would be provided a 
pedestrian pathway, separate from rest area traffic. That pathway would follow along the new US 212 
structure over 1-90, cross the off-/on-ramp intersections at designated crosswalks, and continue to the 
connection of US 212 and S-342, the Monument access road. Pedestrians then would walk along the roadway 
shoulders of S-342 to the visitor center. Pedestrians would also be able to cross US 212 at the East Frontage 
Road intersection in a designated crosswalk. 



3.5.3 Mitigation 

None is required. 



3.6 Air Quality 



3.6.1 A ffected En vironment 

In accordance with the Clean Air Act, the US Environmental Protection Agency (EPA) has set National 
Ambient Air Quality Standards (NAAQS) for pollutants considered harmful to public health and the 
environment. The Clean Air Act established two types of NAAQS. Primary standards protect public health 
and secondary standards protect public welfare, including protection against decreased visibility, damage to 
animals, crops, vegetation, and buildings. The EPA has set NAAQS for six principal pollutants, which are 
called criteria pollutants. The criteria pollutants are carbon monoxide, lead, nitrogen dioxide, particulate 
matter (PM), ozone, and sulfiar oxides. NAAQS for PM have been specified for PM less than 10 microns 
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(PAIio) and PM less than 2.5 microns (PAI2.5). Areas of the country where air pollution levels persistently 
exceed the NAAQS may be designated "non-attainment." Areas of the country where the NAAQS are met 
are designated as attainment or unclassified. According to 40 CFR 81.327, the Crow Reservation is currently 
designated an attainment/unclassified area for criteria pollutants. 

Through the Clean Air Act, EPA also considers impacts from Mobile Source Air Toxics (MSATs). 
Consideration of MSATs applies for projects that substantially increase the number of vehicle miles traveled. 

3.6.2 Impacts 

No-Aaion A&ernaiu'e: 'No ait: quality impacts would be associated with the No-Action Alternative. 

Preferred Alternative: The proposed project is in an attainment/unclassified area for criteria pollutants. The 
Preferred Alternative would have no impacts to EPA "Final Rule" designation under the Clean Air Act. 
Combustion emissions from idling vehicles at the proposed rest area would cause a negligible impact on a 
daily basis. In the event that 1-90 is closed due to inclement weather and truck traffic is delayed at the rest 
area, idling trucks could cause localized, short-term increases to ambient air pollutant concentrations in and 
around the proposed rest area, depending on highways and weather conditions in vicinity. Long-term air 
quality impacts from transportation sources are not expected to be substantially different than existing 
conditions. 

The purpose of this project is to replace an existing highway rest area and improve an existing interchange. 
This project will not result in any meaningful changes in traffic volumes, vehicle mix, location of the existing 
facility, or any other factor that would cause an increase in emissions impacts relative to the no-build 
alternative. As such, FHWA has determined that this project will generate minimal air quality impacts for 
Clean Air Act criteria pollutants and has not been linked with any special AISAT concerns. Consequently, this 
effort is exempt from analysis for MSATs. 

Moreover, EPA regulations for vehicle engines and fuels will cause overall MSATs to decline significantly 
over the next 20 years. Even after accounting for a 64 percent increase in vehicle miles traveled, FHWA 
predicts MSATs will decline in the range of 57 percent to 87 percent, from 2000 to 2020, based on 
regulations now in effect, even with a projected 64 percent increase in vehicle miles traveled. This will both 
reduce the background level of AISATs as well as the possibility of even minor AISAT emissions from this 
project. 



3.6.3 Mitigation 

None is required. 
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3.7 Noise 

3.7.1 A ffected En vironment 

The traffic noise evaluation was conducted in accordance with the MDT Traffic Noise Analysis and Ahatement: 
Policy and Guidance (MDT Noise Policy). AIDT's noise policy can be found at: http: / /www. mdt.mt.gov/ 
business /docs /contracting/npolicy.pdf The MDT Noise Policy was developed to promote compliance with 
various laws including FHWA's requirements at 23 CFR 772. Noise, which is unwanted sound, can be a by- 
product of roadway traffic. Existing noise levels were not monitored because there is no development or 
residential receptors in the immediate area and because the proposed project does not propose capacity 
improvements to 1-90 or adjacent roadways. The nearby commercial land uses do not accommodate traffic 
volumes and speeds that generate substantial traffic noise levels of concern. Therefore a quantitative 
evaluation was not performed. 

FHWA has identified Noise Abatement Criteria for five categories of land use activities, A through E, as 
shown in Table 3-1. Land in the northern part of Battlefield Interchange is currently used as a maintenance 
facility (Activity Category D). Land west of the interchange includes the Little Bighorn Campground and 
further west and adjacent to the campground is the Burlington Northern Santa Fe Railroad. The Little 
Bighorn Campground, adjacent to the rest area of the Preferred Alternative, would be classified into Activity 
Category B. The proposed rest area would also be Activity Category B. Land on the east side on L90 south of 
US 212 is undeveloped and would be classified under Activity Category D. Land north of US 212 supports 
commercial development and would be classified as Activity Category C. 

1ABLE3-1: NOISE ABATEMENT CRITERIA 



A CTIVITY 

CATEGORY 


1£Q{1) 
dBA 


DESC RIPTIO N F ACTIVITY CATiG RY 


A 


57 dBA 
Exterior 


Lands on which serenity and quiet are of extraordinary significance and where the 
preservation of those qualities is essential if the area is to continue to serve its 
intended purpose. 


B 


67 dBA 
Exterior 


Picnic areas, recreation areas, playgrounds, active sports areas, parks not included 
in Category A, residences, motels, hotels, schools, public meeting rooms, churches, 
libraries, and hospitals. 


C 


72 dBA 
Exterior 


Developed lands, properties, or activities not included in Categories A or B above. 


D 


-- 


Undeveloped lands; no standards apply unless development planned, designed, 
programmed and likely to be built, then the applicable A, B, C or D regulation 
applies. 


E 


52 dBA 

Interior 


Residences, motels, hotels, public meeting rooms, schools, churches, libraries, 
hospitals, and auditoriums. 


dBA—A-weighted decibel 

Source: Federal Highway Administration, Procedures for Abatement of Highway Traffic Noise and 
Construction Noise. (23 CFR Part 772) 
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3.7.2 Impacts 

The MDT Noise Policy and the FHWA regulations require reasonable and feasible application of noise 
mitigation measures if predicted noise levels at a receptor in the design year approach or exceed specific 
FHWA Noise Abatement Criteria. 

No-Action Altematit'e: Them would be no noise impacts associated with the No-Action Alternative. 

Preferred Alternative: The Little Bighorn Campground is the only sensitive noise receptor in the immediate 
study area. While the rest area and the campground are compatible land uses, the campground would likely 
receive noise generated by the rest area. Idling trucks would likely become a new source of noise resulting 
from the rest area. Some level of idling vehicle noise pre-dates the proposed rest area due to trucks utilizing 
the AIDT maintenance facility. New trucking requirements mandate that drivers can drive for only 12-hour 
shifts before they must stop. Those new requirements increase the likelihood of regular day and night use of 
the rest area by truckers and thereby increase the potential for idling vehicle noise. It is expected that the 
proposed tioick parking area could accommodate approximately 58 trucks. However, it is unlikely that 58 
trucks would use the rest area at one time, except during a severe weather event that would close 1-90, which 
would be more likely to occur in winter months when the campground is not in use. For comparison 
purposes, the Federal Transit Administration reports that a typical idling city bus generates 70 to 75 dBA at 
50 feet. Camp sites at campground are approximately 200 feet from the nearest truck parking stalls. 

Traffic noise from the west side 1-90 on- and off-ramps would be lower than current levels because the new 
ramps would be relocated further from the campground than the present alignment. The distance between 
the east side 1-90 ramps and the campground would remain sufficiently great that additional noise impacts 
would not be realized. Please see Figure S-3. 

MDT does not consider noise abatement for Activity Category C or D land uses including commercial 
properties and undeveloped lands. 



3.7.3 Mitigation 

During the feasibility study and alternatives development processes, an alternative truck parking location was 
considered closer to the interchange, on the east side of the rest area farther from the campground and motel 
complex. However, this location was screened out because parked trucks would block views from the rest 
area to the Battlefield Monument. Additionally, the site was screened out because of safety concerns 
regarding pedestrians crossing the truck parking area to access the trail to the Alonument. 

Mitigation to address noise impacts at the campground from idling trucks was considered, but determined to 
be impractical for several reasons. The first reason is that the noise generated from the rest area would not 
be from the typical roadway source (tire noise). Rather, the noise source would be at the elevated truck 
engines and exhaust stacks, which can be as much as 13 feet above the ground. This elevated source would 
require a noise barrier higher than the source to reduce impacts. A barrier this height would reduce the 
visibility of the campground from the interstate (reduce the ability to attract campers) and eliminate views 
from the campground to the Battlefield Alonument area. A second limitation is the campground location 
between any proposed noise barrier and the railroad tracks. Sound energy from the railroad operations will 
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not dissipate naturally in the direction of the sound wall and could actually increase rail noise in the 
campground. 



3.8 V\AviERl%so URGES AND WtviER Quality 



3.8.1 A ffected En vironment 

The Little Bighorn River is the nearest perennial stream to the proposed project, and flows to the north as 
shown in Figure 1- 1. The Preferred Alternative is approximately 456 meters (1,500 feet) from the Little 
Bighorn River. Stormwater within the project area currently drains water away from the roadway and 
interchange through a series of culverts and ditches toward the Little Bighorn River or into wetland areas. 

The Alontana Department of Environmental Quality maintains a database of impaired waterways under 
Section 303(d) of the Clean Water Act, referred to as the 303(d) list. That list is updated every two years, and 
the most current list is dated 2004. (The 2006 list is in draft form.) The Bighorn and Tongue Rivers are on 
the 2004 303(d) list; the Little Bighorn River is not listed, indicating that no water quality issues are currently 
identified with that water body. 

Well log data for groundwater shows that the static water level for local aquifers range from about 3.5 meters 
(11.5 feet) to 4.0 meters (13.1 feet) below ground surface. 



3.8.2 Impacts 

No-Aaion Alternative: No changes to water resources or water quality would result from the No-Action 
Alternative. 



'e: Elevating both LIS 212 and the 1-90 West Frontage Road would block runoff from the 
north end of the Little Bighorn Campground. To ensure appropriate stormwater management, provisions 
would be included in final design for draining excess water from the area. Due to an increased area of 
impervious surfaces, long-term impacts could include increased contaminated lomoff Roadway and parking 
area runoff can contain organic and inorganic chemicals and suspended solids (hea\'y metals, sediments, oil, 
grease, de-icing salts, and litter pollutants). Direct runoff into the Little Bighorn River is not expected during 
average precipitation events because of the railroad grade providing a direct barrier and from employing 
stormwater Best Management Practices (BMPs). 



3.8.3 Mitigation 



BAIPs for erosion and sediment control would be adhered to. 

An erosion control and sediment plan would be prepared in compliance with the National Pollution 
Discharge Elimination System (NPDES). 

Clearing and gioibbing would be limited to the area necessary for construction of the project. 
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Disposal of wastewater generated at the restroom facility would be connected to the Crow Agency 
wastewater treatment system. Required permits would be obtained from the appropriate agencies. 

Adequate drainage culverts would be placed beneath US 212 between the railroad and West 
Frontage Road to allow drainage flows to move north and away from the Little Bighorn 
Campground development. 

Drainage patterns would be investigated and drainage facilities would be provided to prevent the 
ponding of storm runoff water in areas where street and access regrading has occurred. 

Potable water would be supplied from the Crow Agency municipal system. 



3.9 V\itTlANDS 



3.9.1 Affected Environment 

Wetlands in the vicinity of the project were delineated during May and July 2004 in accordance with the 1987 
US Army Corps of Engineers Wetlands Delineation Manual. Six wetland areas (Wetland Sites 1 to 6) were 
delineated within the Battlefield Interchange vicinity for a total wetland area of approximately 1.2 hectares 
(less than 3 acres). Those wetlands areas are shown in Figure 3-4 and summarized in Table 3-2. The wetland 
sites are classified as Category III or IV based on MDT's 1 999 Montana Wetland A^ssessment Method. The sites 
were considered low quality because of their proximity to roads, railroad, businesses, and agriculture. Wetland 
4 has urban-impacted perennial water as evidenced by the color. This wetland is also fenced and signed 
warning of hazardous conditions. 

Many wildlife species associate with wetland habitats because they provide a diversity of plant structure and 
species variation and a temporary source of water. Wetlands provide cover, nesting, and foraging habitat for 
some wildlife species. Limited habitat for aquatic invertebrates is found in Wetlands 3 and 4 within the 
proposed project boundaries. No wetlands in the proposed project area provide habitat for fish. 

Of the six wetlands, four are seasonally flooded pockets within or adjacent to ephemeral drainages, and two 
are perennially flooded depressions within ephemeral drainages. Those ephemeral drainages are, in part, old 
remnant river channels. The identified wetlands appear to not be connected directly to a US Army Corps of 
Engineers (COE) -jurisdictional Waterway. The COE has determined that Wetland 1 is not located within 
jurisdictional Waters of the United States. Documentation of that determination is contained in Appendix 
B. 



3.9.2 Impacts 



No-Action Alternative: There would be no impacts to existing vegetation or wetlands with the No-Action 
Alternative. 



'e: The Preferred Alternative would bisect Wetland 1, which is currently considered a non- 
jurisdictional wetland. The wetland [approximately 0.1 hectare (0.3 acre)] would be eliminated by the 
placement of fill materials in support of the realignment of the eastbound off-ramp. The other identified 
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RGURE3-4: V\itTUNDSIN R^ojectArea 




LEGEND: 

■^ Wetlcand 

m m Proposed New Interchange 
Ramp Locatfons 
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TABIE3-2: 


General CHARACTERISTlCSOFV\iETlANDS NEAR THE PROPOSED R«)JECT 


SITE 


MDT 

\AIETIAND 1 

CLASS 


APPROXIMATE 
\AiBlAND 

HECTARE 
(ACRE) 


REPRESENTATIVE 
S>ECIES 


RIMARY SOURCE 
OFV\/ETlAND 
HYDROLOGY 


NARRATIVE DESCRIPTION 


1 


IV 


0.1 (0.3) 


Clasping-leaf 
dogbane, swamp 
smartweed, prairie 
cordgrass 


Runoff (sheet 
flow and culvert) 
and possible high 
groundwater table 


Corps non-jurisdictional— 
Depression possibly formed 
from 1-90 construction or may 
be natural and associated with 
remnant of old stream channel 


2 


IV 


<0.1 (<0.1) 


Clasping-leaf 
dogbane, swamp 
smartweed, prairie 
cordgrass 


Runoff (sheet 
flow and culvert) 
and possible high 
groundwater table 


Corps jurisdictional— 
Depression within remnant of 
old stream channel 


3 


IV 


<0.1 (<0.1) 


Cattail, western dock, 
curly dock 


Runoff (sheet 
flow) and high 
groundwater table 


Corps jurisdictional— 
Depression possibly formed or 
altered during original railroad 
and Frontage Road 
construction 


4 


„, 


0.2 (0.5) 


Cattail, bulrush, curly 
dock, chenopodium 


Runoff (sheet 
flow), possibly 
groundwater, and 
campground 
wastewater 


Corps jurisdictional— 
Depression possibly formed or 
altered during original railroad 
and old US 87/1-90 West 
Frontage Road construction or 
from campground/motel 


5 


IV 


<0.8 (< 2f 


Sandbar willow, red- 
oiser dogwood. Starry 
false-Solomon's-seal, 
green ash 


Runoff and 
possible high 
groundwater table 


Corps jurisdictional— 
Depression remnant of old 
meander channel first altered 
by construction of railroad 
followed by old US 87/1-90 
West Frontage Road and 
motel/camp 


6 


IV 


<0.8{<2f 


Sandbar willow, 
swamp smartweed 


Runoff (sheet 
flow and culvert) 
and possible high 
groundwater table 


Corps jurisdictional— 
Depression within ephemeral 
drainage 


' From Berglund 1999 

^ A visual estimation determined that the combined size of Wetlands 5 and 6 was less than 2 acres. 
Note: The jurisdictional determination noted here is subject to US Army Corps of Engineers (COE) review. 
Coordination with the COE regarding jurisdictional status will continue as the design process continues. 
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wetlands would not be affected by the proposed action. The jurisdictional determination noted here is 
subject to COE review. Coordination with the COE regarding jurisdictional status will continue as the design 
process continues. 



3.9.3 Mitigation 

According to Executive Order 11990 wetland impact mitigation is to be addressed in the following sequence: 

3. Avoid potential impacts to the maximum extent practicable. 

4. Minimize unavoidable impacts to the extent appropriate and practicable. 

5. Compensate for unavoidable adverse impacts that remain after appropriate and practicable minimization 
has occurred. 

It would not be feasible to avoid or minimize impacts to Wetland 1 and keep construction within the required 
limits of the proposed interchange. It would be necessary to fill the entire wetland area. As a result, 
compensation would be used to address impacts to Wetland 1. 

Wetland 1 is a Category IV wetland under the MDT Montana Wetland A^ssessment Method. Mitigation of 0.1 
hectare (0.3 acre) would be coordinated with the Crow Tribe and other agencies, as appropriate. AIDT is 
currently working with the Crow Tribe to develop mitigation reserves on the reservation. 

Additionally, minimizing impacts to wetlands during construction would include the following: 

■ BMPs for erosion and sediment control would be adhered to. 

■ An erosion control and sediment plan would be prepared in compliance with the NPDES. 

■ To reestablish permanent desirable vegetation, disturbed areas within MDT right-of-way and 
easements would be seeded with desirable plant species as soon as practicable after disturbances, as 
recommended by the MDT Botanist. 

■ Work in and adjacent to wetlands and water resources would follow applicable regulations, permits, 
and authorizations. 



3.10 Vegeiahon 



3. 10. 1 Affected Environment 

The Battlefield Interchange area is grassland beyond the paved surfaces and shoulders, with remnant meander 
channels dominated by trees and shrubs. Aluch of the native vegetation has been disturbed through the 
development of the interstate, frontage and highway roads, in addition to a private motel/campground, 
railroad, and MDT sand/gravel stockpiles. 
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Five invasive species, also referred to as noxious weeds, were found in the Battlefield Interchange project site. 
These five are ranked by the State of Alontana as Category 1, meaning they are currently established and are 
generally widespread. Category 1 weeds are capable of rapidly spreading and render land unfit or greatly limit 
the land's beneficial uses. The five invasive species are hoary cress, diffuse knapweed, Canada thistle, field 
bindweed, and hound's-tongue. No rare or sensitive plant species were found within the proposed project 
area. 



3.10.2 Impacts 

No-Action Alternative: Them would be no impacts to existing vegetation with the No-Action Alternative. 



five: Construction of the various roadway realignments, rest area building, sidewalks, trails, 
landscaped areas, and parking areas associated with the Preferred Alternative would remove about 4.1 
hectares (10.1 acres) of native vegetation and grasses in the construction area. 



3.10.3 Mitigation 

Mitigation for loss of vegetation by the Preferred Alternative would occur by reclamation of landscaped areas 
following construction activities. Landscaping would include both turf grasses in areas where human activities 
would most often occur and seeding the remainder beyond the proposed paved surfaces with desirable grass 
species. Turf grasses would be used in sites in the proposed rest area subject to frequent human use such as 
the picnic areas and would likely require an irrigation system. Revegetation and landscaping would be 
performed in accordance to AIDT BAIPs and would likely include the following activities: 

■ In accordance with AIDT Standard Specifications, topsoil salvaged from construction areas would 
be stockpiled for reuse and reclamation as the Preferred Alternative is completed. 

■ According to AIDT Standard Specification, the contractor must comply with the Alontana County 
Noxious Weed Control Law, Title 7, Chapter 22, Part 21 MCA, Executive Order 13112 — Invasive 
Species, and Big Horn County weed management requirements during construction. Direct control 
of noxious weeds on disturbed ground within the construction area would be required as part of 
both these proposed projects' construction contracts. 

■ To reduce the spread and establishment of noxious weeds and to reestablish permanent vegetation, 
disturbed areas within MDT right-of-way and easements would be seeded with desirable plant 
species as soon as practicable after disturbance, as recommended by the MDT Botanist. 

■ In accordance with MDT Standard Specifications, clearing and grubbing will be limited to the area 
necessary for construction of the project. 
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3.11 V\ilLDUFEANDRSHERIES 



3.11.1 A ffected En vironment 

There are 57 non-domestic mammal species known or suspected to occur in Big Horn County. However, 
none were observed at the proposed project area during field visits by the biological resources consultant 
staff. Six amphibian species have been documented within Big Horn County. There is no habitat or presence 
of fish species within the proposed project area. Limited habitat for aquatic invertebrates is found in 
Wetlands 3 and 4 in the proposed project boundaries. Thirteen reptile species have been documented to 
occur in Big Horn County. Within the limits of the Preferred Alternative, potential habitat occurs for snake 
species, but habitat for turtle or lizard species is minimal or non-existent. 

A high number of birds were observed or heard during the field visits. Nests were commonly observed both 
in trees and underneath the denser shrubs. Ring-necked pheasants, kiUdeer, mourning doves. Brewer's 
blackbirds, robins, sparrows, and western kingbirds were seen within the interchange area. In addition, red- 
wing blackbirds were observed within Wetland 4. 



3.11.2 Impacts 

No-Action Alternative: The No-Action Alternative would not impact wildlife, reptile or fish species. 



The Preferred Alternative would create a direct loss of 4.1 hectares (10.2 acres) of natural 
vegetation that could be used by wildlife as habitat and forage areas. Most of the construction would occur 
within the present Battlefield Interchange area, an area already disturbed from past activities and subject to 
current pollution (traffic noise, vehicle emissions, littering). Consequently, terrestrial wildlife habitat that 
would be affected by the Preferred Alternative is generally judged to be of moderate to low overall quality. 
There would be no impacts to aquatic habitat from the Preferred Alternative. 



The most limiting habitat within the interchange is wetland and remnant stream channels. Many wildlife 
species associate with those habitats because they provide a diversity of plant structure and species variation 
and a temporary source of water, thus providing cover, nesting, and foraging habitat for some wildlife species. 
Approximately 0.12 hectare (0.3 acre) of wetland would be lost as a result of the proposed realignment of the 
eastbound off-ramp. Construction of the Preferred Alternative could result in direct wildlife mortality for 
individuals of those species with limited mobility and/or for those species occupying burrows or nests during 
the time of construction, such as mice, voles, snakes, and ground squirrels. More mobile species, such as 
birds, raccoons, and deer, would be able to avoid direct mortality by moving into adjacent habitats. A loss of 
foraging and nesting habitat for some small mammals would also occur through landscaping. 

Generally, indirect disturbance caused by construction activities to wildlife in the Preferred Alternative area 
would be considered minor. Proposed disturbances would be temporary and alternative habitat similar in 
nature is available nearby. The survival of displaced species residing exclusively within the construction area 
(e.g. species with very limited home ranges, such as mice and voles), would depend upon adjacent 
undeveloped habitat. 
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3.11.3 Mitigation 



To reestablish permanent vegetation, disturbed areas within MDT right-of-way and easements 
would be seeded and planted with desirable plant species as soon as practicable after disturbance, as 
recommended by the MDT Botanist. 

Trees and tall shrubs removal would be minimized to the greatest extent practicable. 

As appropriate and directed by the AIDT Botanist, native trees, such as green ash or boxelder, 
would be planted as part of the rest area landscape design to provide future habitat for 
native/migratory birds. 

Construction activities would be conducted in compliance with the Migratory Bird Treaty Act. 

Power lines relocated within MDT right-of-way as a result of this project would be raptor-proofed 
in accordance with MDT policy. 



3.12 Rdodplains 



3. 12. 1 A ffected En vironment 

The proposed project occurs in the floodplains of the Little Bighorn River. The floodplain is within the Crow 
Indian Reservation, and Federal Emergency Alanagement Agency floodplain regulations do not apply. A map 
of flood-prone areas has been prepared by the United States Geological Survey, but the reoccurrence interval 
associated with this analysis is not stated. The floodplain in the Battlefield Interchange vicinity is 
characteristically vegetated, vacant land with meanders of the Little Bighorn River, and sparse development. 
Fifty- and 100-year flood elevations were determined based on recorded flows in the Little Bighorn River, 
local river channel characteristics, and topographic conditions. Areas of the 100-year floodplain contours that 
lie within the study area are shown on the flood mapping map in Figure 3-5. 

The floodplam analysis concluded that the north one-third of the proposed rest area site, some small areas on 
the east side of 1-90, and an area on the north side of US 212 west of 1-90 lie within the 100-year floodplain 
and consist of a total area of approximately 5.5 hectares (13.6 acres). Historical flood events caused water to 
accumulate within the interchange area during spring runoff on a few occasions, particularly in 1978 and 
2007. Aerial photos taken during a flood in mid-AIay 1978 show water within and surrounding the present 
interchange. 1-90 was temporarily closed in early June 2007 because of flooding in the interchange area. 



3.12.2 Impacts 

No-Action A/tematit'e: Thene would be no impacts to floodplains with the No-Action Alternative. 

Preferred Alternative: The Preferred Alternative would fill in and remove the following areas from the present 
floodplain: 

■ The north one-third of the proposed rest area; 

■ All floodplain area on the east side of 1-90; and 
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■ 0.6 hectare (1.5 acres) of the floodplain area on the north side of US 212 east of 1-90. 

The total floodplain impacted area would be approximately 3.7 hectares (9.1 acres). This area represents 
about 37,000-cubic meters (48,000-cubic yards) of floodplain volume currently available for storage of 
floodwaters. The removal of this volume of available floodwater storage from the total floodplain volume is 
considered an incremental, but not measurable, impact on the total floodplain area. Rise of flood elevation 
due to the proposed impact would be below the threshold level of prediction methodology. 



RGURE3-5: Floodplain IN iHE PROJECT Area 




The proposed projects would not promote or encourage new development within a delineated floodplain and 
would not increase flood liability hazards. As a result, the Preferred Alternative is considered to be in 
compliance with the provision of Executive Order 11988 and no mitigation is required. However, occasional 
flooding as observed in 1978 and 2007 could still occur under the Preferred Alternative causing temporary 
disruptions to traffic in the vicinity. 



3.12.3 Mitigation 

The project would comply with all floodplain laws, regulations, and permits, if required. No other mitigation 
would be required. 

3.13 Contaminated Stes/ Hazardous Materials 
3.13.1 A ffected En vironment 

A Modified Phase I Environmental Site Assessment or Initial Site Assessment was conducted for the 
proposed project area. The assessment included information obtained from record review, interviews, aerial 
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photograph interpretation, and historic USGS 7.5-minute quadrangle topographic maps. An environmental 
database search of federal and state listed hazardous materials locations was conducted in coordination with 
Environmental Data Resources, Inc. 

The ACDT maintenance yard in the northwest quadrant of the Battlefield Interchange is used and contains 
large sand and gravel piles as well as an asphalt millings pile. There are no known above ground or 
underground storage tanks, landfills, wells or pipelines located in the maintenance area. There are also no 
known regulated or hazardous materials stored within the interchange area, including the maintenance site. 
The site has been rated as being a low-risk for environmental concerns in regard to hazardous material issues. 

The Little Bighorn Campground has experienced a low level release of petroleum contaminants from a 
leaking underground storage tank in the past. Monitoring reports indicate that this site has achieved 
regulatory closure with respect to its underground storage tank. Groundwater beneath the site reportedly 
flows towards the west and northwest away from the proposed rest area site. 

Additionally, the Battlefield County Market located east of 1-90 on the north side of US 212 reportedly had 
petroleum contaminated soil excavated from the site. Based on recent reports, groundwater beneath the site 
appears to be flowing towards the north-northeast. Samples from downgradient wells did not reveal the 
presence of contamination. 

Since completion of the Phase I, two wells have been placed on the site of the proposed rest area. Water 
quality tests of these wells have not detected the presence of hazardous waste substances. 



3.13.2 Impacts 

No-Action Alternative: 'No impacts to or from hazardous materials would result from the No-Action 
Alternative. 

Preferred Alternative: No hazardous materials are anticipated to be encountered with implementation of the 
Preferred Alternative. 



3.13.3 Mitigation 

In accordance with MDT Standard Specification, if the contractor discovers hazardous materials, the 
contractor will stop work and coordinate with the project manager to ensure that the material is managed in 
accordance with applicable laws and regulations. 



3.14 Visual Quality 



3.14.1 A ffected En vironment 

Views in the proposed project area are of gently rolling terrain with open rangeland and the Big Horn 
Mountains to the west. Low sagebrush and grass vegetation is predominant throughout the area. The Little 
Bighorn River valley gradually descends to the north, with 1-90 crossing the Bighorn River south of the 
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Battlefield Interchange. Views to the east are elevated with developed lands including small businesses, 
cultivated pasturelands, and the Little Bighorn Battlefield National Alonument. The Big Horn Campground is 
approximately 130 meters (450 feet) to the southwest and within direct viewing of the proposed rest area site. 

Foreground views of the Battlefield Interchange include the present bridge, ramps, and frontage roads in their 
current configurations. Areas in-between are vegetated with grasses, sedges (predominantly sage), and 
cottonwoods along the old meandering channels within the westerly portion of the interchange. The nearby 
views include commercial businesses to the southwest and northeast and the BNSF railroad main line to the 
west. AIDT's maintenance stockpiles and the Crow Agency Port-of-Entry scales site can be seen to the north 
and west of the interchange. 

According to the Big Horn County Growth Policy, defining characteristics of the proposed project area and the 
county as a whole are the expansive vistas and open spaces. High visual quality should be maintained with 
future human activity. 

3.14.2 Impacts 

No-A^ction A^ltemative:^o changes to the visual character would occur as a result of the No-Action Alternative. 



tive: The proposed action would impact the view of the rest area site by locating the following 
features in a previously open and undeveloped area: 



Paving approximately 2.2 hectares (5.5 acres) for the rest area facility and parking area. 

Realignment of the interchange ramps. 

Construction of a rest area building. 

Placement of exterior lighting fixtures and landscaping. 

Placement of rest area signage within the vicinity of the Battlefield Interchange along 1-90. 



The implementation of the Preferred Alternative would not adversely affect the views of the Battlefield area 
from the rest area site. The proposed rest area would include an enhanced view of the Little Bighorn 
Battlefield National Alonument, with an opportunity for interpretive description of the historical attributes of 
the area. Views to the east from the adjacent campground would be modified to include the rest area and 
associated truck parking. 

3.14.3 Mitigation 

■ Disturbed areas within MDT right-of-way and easements would be revegetated with desirable plant 
species as soon as practicable after disturbance, as recommended by the MDT Botanist. 

■ Landscaped areas with frequent human use (such as picnic and pet areas) would be provided with an 
appropriate turf grass. 
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Interpretive signing could be included for views from proposed rest area building toward Little 
Bighorn Battlefield National Monument. 

As determined appropriate and feasible during final design, a fence or row of trees will be placed 
between the rest area and the campground. 



3.15 CONSTRUCHON 



3.15.1 A ffected En vironment 

The 1-90 Battlefield Interchange is utilized by commercial, tourist, local, and regional traffic throughout the 
year. Usage of the area is greatest during the summer construction months. The Crow Agency commercial 
area on US 212 (north and east of the East Frontage Road and the Little Bighorn Battlefield National 
Monument) depends on the continuous operation of the interchange. 



3.15.2 Impacts 

No-Action A/ternatit'e: The No-Action Alternative would have no construction-related impacts. 



'e: Construction of the Preferred Alternative would likely take place during the summer 
months and coincide with peak usage season of the transportation system. Disruptions to normal traffic 
would occur throughout the construction period, such as delays associated with traffic flagging operations, 
driving on unpaved surfaces, traffic detours, and related inconveniences. Construction could produce short- 
term air quality, water quality, visual, utility, and noise impacts. Short-term impacts associated with the rest 
area include potential increased sedimentation during and after construction until bare soil surfaces are 
revegetated. Two annual events would have to be accommodated by construction activities because of heavy 
traffic experienced during these events. One event occurring the third week in August is the Crow Fair that 
draws 30,000 to 40,000 visitors. The other event occurring in late June is the re-enactment festivities for the 
battle. 



Short-term air quality impacts associated with rest area and interchange construction would include dust 
generated by earthwork activities, roadbed preparation equipment, vehicles hauling soil or debris, and 
construction equipment transportation activities. 



3.15.3 Mitigation 

■ Early notification and coordination with adjacent property owners in regard to construction 
activities would be carried out in an effort to minimize property access impacts. Access to 
commercial areas and the Little Bighorn Battlefield National Alonument would be provided 
throughout the construction period. 

■ An erosion control and sediment plan will be prepared and maintained in compliance with the Clean 
Water Action Section 302, National Pollution Discharge Elimination System (NPDES) regulations. 
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The contractor will be expected to adhere to AIDT best management practices (BMPs) for erosion 
and sediment control and comply with applicable permit conditions. 

In accordance with A-IDT Standard Specification, a construction traffic control plan would be 
developed to provide protection, safety, and convenience for motorists, pedestrians, and 
construction personnel. The traffic control plan must consider various circumstances such as 
emergency vehicles, mail delivery, and scheduled school bus operations. 

As necessary, dust control measures would be used for environmental compliance, to minimize 
visual impacts and inconvenience to the traveling public. 

Close coordination with Crow Agency officials would be maintained throughout the proposed 
construction period. A project-specific agreement (PSA), as specified in the MOU between the 
Crow Tribe and AIDT, would be negotiated and entered into by the Crow Tribe and MDT prior to 
project advertisement. The PSA would cover the specifics of the proposed project and ensure that 
provisions of the MOU are incorporated into the projects. jMDT will take practicable measures to 
minimize construction impacts during the Crow Fair in August and the battle re-enactment in June. 

In accordance with AIDT Standard Specifications, utility relocations would be coordinated with the 
utility line owner(s) to minimize interruption to utility ser\rice. Notification of service interruptions 
due to relocations is the responsibilit)^ of the utilit)^ line owner(s). 

In accordance with MDT Standard Specification, if the contractor discovers hazardous materials, 
the contractor will stop work and coordinate with the project manager to ensure that the material is 
managed in accordance with applicable laws and regulations. 

In accordance with AIDT Standard Specification, in the event that previously unrecorded cultural 
material is found during construction, activities in the immediate area would be halted, and the 
MDT archeologist would be contacted to assess the find. Additionally, as appropriate, MDT would 
invite a Crow Tribe cultural resources specialist to monitor construction during ground-disturbing 
activities. 



3.16 CuMULAUVE Impacts 
3.16.1 A ffected En vironment 

Cumulative impacts are defined as those impacts that result from the incremental impact of a proposed action 
when added to other past, present, and reasonably foreseeable future public and/or private actions. Known 
projects in the vicinity of the proposed project are listed in Table 3-3. 



3.16.2 Impacts 

No-Action A/temative: Cumulative impacts of the No-Action Alternative would be related to either an 
unchanged or presumed declining rate of development in Crow Agency and/or the Battlefield Interchange 
vicinity. 
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1ABLE3-3: Py^ ST, RESENT, AND FUTURE P^JECIS 



PFOJECT 


TYPE 


bSIIMAlED 
SCHEDULE 


LPCATION 


Local development in 
Crow Agency 


Commercial Development 


2004-2010 


US 212 and Crow 
Agency east of 1-90 


Local Utility 
Development in Crow 
Agency 


Potable Water System Improvements 
and Wastewater System 
Improvements 


2007-2010 


Within Crow Agency 


1-90, Crow Agency to 
Garryowen 


Resurfacing 


2008 


Extending from 
Garryowen to Crow 
Agency on 1-90 


1-90, Garryowen - 
South 


Minor Surface Rehabilitation 


2008 


Extending south from 
Garryowen on 1-90 


Crow Agency Port-of- 
Entry 


Closure 


TBD 


Crow Agency, MT 


Big Horn County Line 
-East 


Surfacing 


2009 


Milepost 473.24 to 
486.56 


Lodge Grass - North 


Minor Surface Rehabilitation 


2009 


Lodge Grass 


County Road 02200 - 
West Crow Agency 


Reconstruction 


2009 


Crow Agency 



Preferred A^ltemative: Impacts of the Preferred Alternative, in conjunction with the present and future projects 
listed in Table 3-3, are not anticipated to be substantial. Potential cumulative impacts include the following: 



Land Use - The Preferred Alternative may support continued expansion of the recently developed 
Crow Agency commercial enterprises and expanding visitation at the Little Bighorn Battlefield 
National Monument. As such, cumulative land use impacts could include the conversion of 
designated open lands and spaces along LIS 212 and other roadways under Tribal jurisdiction to 
commercial land uses. Potential growth in the area is difficult to predict because of complex factors 
involved. Likely growth in the area would happen with or without the Preferred Alternative because 
of tourism potential in the area. 

Little Bighorn Battlefield National Monument Visitation - The Preferred Alternative would 
support the gradual and continued expansion of visitor volume to the Little Bighorn Battlefield 
National Monument. No abnormal boost in visitation is expected due to completion of the 
Preferred Alternative. 
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3.16.3 Mitigation 

None is required. 

3.17 Secondary Impacts 
3.17.1 A ffected En vironment 

Secondary impacts are events that occur, or are likely results of a proposed action but were neither intended 
as part of nor regarded as a direct environmental impact from the proposed project. Usually, secondary 
impacts are limited in range and effects, and are generally confined to the immediate area of the intended 
work. 



3.17.2 Impacts 

No-Action A/tematit'e: A secondary impact would be a likely increase in crash numbers as a result of no 
changes to the present Battlefield Interchange ramps, the US 212 bridge, and/or the 1-90 East Frontage Road 
intersection with US 212. 

Pedestrians moving along US 212 between local businesses and the Little Bighorn Battlefield National 
Monument would continue to face risk that may increase over time with traffic growth. Visitor numbers at 
the Little Bighorn Battlefield National Alonument would most likely continue to grow at or near the same 
rate as over the previous two decades since completion of 1-90 to the Wyoming border. 



'e: Within the Battlefield Interchange area, an immediate secondary impact could be an 
increase in pedestrian numbers related to the proposed rest area. An increase in the number of visits to the 
Little Bighorn Battlefield National Monument is also possible. Local officials have expressed that potential 
increases in visitors to the Little Bighorn Battlefield National Monument would be a welcome, not adverse, 
impact. 



Losses of wildlife habitat and vegetation would be minimal and confined to the immediate area along the 
eastern side of the 1-90 East Frontage Road and from US 212 junction with S-342 to the Crow Agency 
community. Scenic values that would be lost by this development would be offset to a certain extent by 
retaining some of the trees and vegetative cover, as well as the improved view from the proposed rest area. 

Utilities relocations are not expected to cause secondarj^ impacts, such as better or worse service, or increased 
fees to users. 



3.17.3 IVIitigation 

Mitigation for vegetation loss is discussed in Section 3.10.3. Otherwise no mitigation is required. 
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3.18 I^RMIIS INQUIRED 

Appropriate permits will be acquired prior to relevant disturbances on the proposed project. 
Required/potentially required permits include, but are not limited to the following: 

■ Stream Protection Act (SPA) 124: An SPA 124 may be required from the Alontana Department 
of Fish, Wildlife, and Parks prior to any construction disturbances to the bed or banks of any stream 
in the project area. As discussed in the Biological Resources Report for this project, no construction 
activities are planned in any streams. As a result, it does not appear that an SPA 124 would be 
required. 

■ Section 402 Permit/National Pollutant Discharge Elimination System (NPDES) Permit: In 

accordance with the Clean Water Act (33 USC 1251-1376), MDT would submit a Notice of Intent 
with a Storm Water Pollution Prevention Plan to EPA under the NPDES general permit. 

■ 404 Permit: As required under the Clean Water Act (33 USC 1251-1376), AIDT would be required 
to submit a completed joint Application to the COE prior to discharge or placement of dredged or 
fill material into waters of the US, including jurisdictional wetlands. The COE has determined that 
Wetland #1 is not jurisdictional. As a result, at this time it does not appear that a 404 permit would 
be required. 

■ 401 Certification: As applicable, 401 Certification would be obtained from EPA. 
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CHAPTER 4.0 COMMEISTISANDCOORDINAHON 

4.1 RjBuc Coordination 

Public and agency comments were solicited and received related to the proposed project. 

March 7, 2000 Public Workshop 

A public workshop for the proposed Battlefield Rest Area and Interchange project was held in Crow Agency, 
March 7, 2000, at the Alulti-Purpose Building from 4:30 p.m. to 8:00 p.m. The format was open meeting style. 
No formal presentation was given. Project information (newsletter) was available to the public at the sign-in 
table. Comments were received from the public by the way of personal comments written on 5" x 8" cards 
and through comments dropped in a comment box. Nine members of the public attended the meeting. 
Included below is a summary of paraphrased public comments received. References to the section(s) of the 
EA where the issue is discussed or assessed are included parenthetically. 

■ Develop the rest area at #9 (Section 2.2). 

■ Third week in August is the Crow Fair that draws 30,000 to 40,000 visitors (Section 3.15). 

■ Late June is the re-enactment festivities for the Battle -heavy traffic (Section 3.15). 

■ There is a tribal resolution regarding land use on US 212 south (Section 3.2). 

■ An inventory of land use exists for Big Horn County (Section 3.2). 

■ Formal tourism studies done by AISU (Dave Sharp) for Big Horn County. 

■ Cost issues will be important (Section 2). 

■ Over 50 percent of people stay four or more hours at Battlefield. Most visitors are in the area 
between 10 a.m. and 2 p.m. (from Billings or Sheridan). Approximately 80 to 85 percent of people 
book ahead. 

■ Hardin gets 10 percent of visitors that stop at Battlefield (10 percent based on Big Horn County 
Visitor Center/Museum). Visitors start around the end of June and go through the beginning of 
September. 

■ What would the impacts be from moving the Hardin Rest Area to Dunmore (Site #5)? Or Crow 
Rest Area 3 miles south? (Section 2.2) 

■ Northwest Battlefield Interchange (Site #7) is probably the best site (Section 2.3). 

■ At Crow Agency the sewer line is in the Frontage Road. Water line is near Fairground between 
stadium and multi-purpose building. 

■ In Oklahoma and New Alexico artisans sell in the rest areas. Is this possible at this rest area? 
Requested an area where they can sell arts and crafts. Requested a visitor area to be able to have an 
artist area (Section 3.4.2). 
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Little Big Horn College is providing training for small business and tour guides. They could provide 
staff for an information booth. Talk to Little Big Horn College about staffing 
visitors/information/tour guides, etc. (Section 3.5). 

Hardin currently has the nearest motels. 

Crow Agency proposes to extend US 212 west to St. Xavier (Secondary 313 to Fort Smith) or BIA 
Route 91 to Pryor (has the Plenty Coups Museum and Gateway to Yellowstone). Bureau of Indian 
Affairs Route 91 is an improved road with new overlay scheduled for summer 2000. Funding 
proposed for US 212 extension would be federal dollars from Indian Reservation Road Program. 
Therefore, with those proposals, the Southeast Battlefield Interchange (Site #9) may be the most 
optimal. If not #9, then the other Southwest Battlefield Interchange (Site #14), as Battlefield 
Interchange is claimed to be the gateway. 

Trucks park in casino parking lot (Section 1.4). 

National Park Service (NPS) land east of 1-90, South of LIS 212 is considered "unique" due to 
"Little Bighorn (Custer) Battlefield" area (Section 3.1). 

Traveling north from the Wyoming/Montana border, there is no rest area until Garryowen, or 
community adjoining 1-90 along US 212, until Broadus. No place to stop and picnic in Battlefield 
area. NPS won't allow it due to cemetery (Section 1.4). 

1-90 has closures at US 212 due to winter weather conditions for eastbound traffic. Where can 1-90 
traffic park in this event? (Section 1.4) 

Where are people originating from along US 212, Billings or Sheridan? (Section 1.4) 

How much acreage required for site? 5-15 acres? (Section 2.4) 



4.2 AgencyCoordinahon 

Appendix B contains copies of agency correspondence. Contacts were made with the following agencies: 



Big Horn County Board of Commissioners 

Big Horn County Planning Board 

Big Horn County Floodplain Administrator 

Big Horn County Sanitarian 

Crow Tribe of Indians, Tribal Government 

City of Hardin Economic Development Department 

City of Hardin Planning Board 

Custer Battlefield Preservation Committee 

Frontier Heritage Alliance 

State Historic Preservation Office 
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Montana Department of Environmental Quality 

US Army Corps of Engineers 

US Department of Interior/National Park Service 

US Bureau of Indian Affairs 

US Department of Agriculture, National Resources Conservation Service 

US Environmental Protection Agency 

US Fish and Wildlife Service 



4.3 IDENUHCAHON OF Issues Bv Agencies 

To date, no specific issues have been identified by public agencies. Appendix B contains related 
correspondence. 



4.4 hfeARING AND DECISION R^OCESS 

A Notice of Availability of the EA and the announcement for the Public Hearing (as applicable) would be 
placed in the Billings Gazette and the Big Horn Count)^ News. As applicable, a Public Hearing would be 
scheduled during the 30-day public comment period if requested by the public. The Notice of Availability 
would also be distributed to the addresses on the EA mailing list and published with local media. The general 
public would be given an opportunity to provide official comments about the proposed action. Written 
comments, to be included as an official part of the record, would be accepted for 30 days following the 
Notice of Availability. 

The EA would be available for review at the AIDT Billings office, the Crow Agency Tribal Headquarters 
Office, the Little Bighorn Battlefield Visitor Center, Montana State and Big Horn County Public Libraries, 
and on the MDT Web site at: http://www.mdt.mt.gov/pubinvolve/eis_ea.shtml. 
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Appendix A: Crow Tribe (Apsaalooke Nation) 
AND MDT Memorandum of Understanding 
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MEMORANDUM OF UNDERSTANDING 

BETWEEN 

THE APSAALOOKE NATION AND 

THE STATE OF MONTANA, DEPARTMENT OF TRANSPORTATION 

PREAMBLE 

This Memorandum of Understanding (MOU) reflects a new era of cooperation and 
understanding between tlie State of Montana (State), tlirough the Montana Department 
of Transportation (MDT), and the Apsaalooke Nation (Nation), in support of Governor 
Schweitzer's commitment to strengthening government to government relations 
between the State and the Nation and in support of the commitment to cooperation and 
collaboration stated in the principles established by section 2-15-142, Montana Code 
Annotated. 

GENERAL TERMS: 

I. This MOU is a general agreement and is intended to cover all MDT construction 
and MDT-contracted maintenance contracts (projects) located on the Apsaalooke 
Nation Reservation (Reservation). 

II. Project Specific Agreements (PSAs) will be negotiated and entered into by the 
parties to cover the specifics of individual construction contracts, provided that nothing 
contained in a PSA shall be inconsistent with or in conflict with this MOU. There will be 
no PSA required on maintenance projects done by MDT personnel through MDT's 
Maintenance Division. Tribal requirements will not apply to maintenance projects done 
by MDT personnel through MDT's Maintenance Division. 

III. The Nation and MDT recognize the importance of bridge and highway construction 
and maintenance for the safety of the citizens residing in the State of Montana, the 
citizens of the Reservation, the traveling public, and for the economic health, 
employment and commercial benefit of the Nation, State and region. 

IV. MDT recognizes and honors the unique language and culture of the Apsaalooke 
people, as does the Nation recognize the divergent cultures of the citizens of the State 
of Montana. MDT shall recognize and respect the laws of the Nation to the extent such 
recognition does not conflict with federal or state Law. If conflicts exist between the 
respective laws, the Nation and MDT shall use their best efforts to identify with 
specificity the conflicts and work together in resolving the conflicts. If any part of this 
MOU conflicts with tribal law, regulation, etc., it is agreed that this MOU supercedes the 
conflicting portion of the tribal law, regulation, etc., for purposes of the MDT projects 
built under the provisions of this MOU. The Montana state laws and regulations and 
tribal resolutions and ordinances in effect at the time of the execution of the PSA, and 
not in conflict with this MOU, shall govern the project until the project's completion. The 
Nation and MDT agree that this MOU and the project's PSA will become a part of the 



project's contract when it is advertised and awarded. The Nation and MDT pledge their 
mutual cooperation for all projects on the Reservation. 

V. MDT shall coordinate with the Nation on all MDT contracts on the Reservation. 
MDT will also inform the Nation of projects to be developed and constructed near the 
Reservation. At a minimum, MDT, in conjunction with the Nation, shall schedule 
quarterly meetings to find areas in which MDT can cooperate with the Nation on all 
projects to be developed and constructed near the Reservation. For purposes of this 
Agreement, "near the Reservation" means any projects to the West or North of the 
Reservation within fifty miles and South of the Reservation to the Wyoming border. 

SPECIFIC TERMS: 

I. Highway Construction and Maintenance 

a. MDT shall invite the Nation to attend and participate in all planning activities 
conducted for projects on or near the Reservation. MDT and the Nation shall 
discuss, identify and agree upon Reservation impacts that may result from the 
construction and mitigation of those impacts in the design phase of the 
construction project. 

b. Unless mutually waived beforehand in writing, a pre-bid conference will be held 
on the Reservation for all on-Reservation construction projects. 

c. At the pre-bid conference, MDT and the Nation shall inform all bidders of the 
Nation's tribal ordinances, resolutions and regulations in effect, such as the 
TERO Ordinance and regulations and the Sand and Gravel Ordinance, which will 
apply to the contractor and subcontractors under the terms of the PSA. 

d. MDT and the Nation's Tribal Employment Rights Office (TERO) shall advise all 
bidders that the Montana state laws and regulations and tribal resolutions and 
ordinances in effect at the time of the execution of the PSA shall govern the 
project until completion. 

e. MDT shall invite the TERO officer to attend and participate in the pre- 
construction conferences for off-reservation construction projects to be 
performed near the Reservation. The TERO officer will inform MDT and all 
contractors of the work force available by providing a list of qualified applicants 

(work force) to MDT and all contractors MDT sh^ll p.nr.miranp hirinn hv thp 



both parties in tine PSA. Mitigation of wetlands will provide for not less than an 
acre for acre replacement and will consist of either construction of new wetlands 
or purchase of conservation easements on existing wetlands. Mitigation must 
meet all federal requirements. 

g. The Nation agrees to not assess any taxes, fees, or permits against MDT or its 
employees. Except for the Nation's TERO fees, contractor work permits, and 
trespass permits, if necessary, no other tribal fees, taxes or permits will be 
assessed against MDT's prime contractor, subcontractors, the prime contractor's 
and subcontractor's employees, or anyone else working on MDT's project. The 
Nation agrees to forego any other applicable tax, fee, or permit unless expressly 
negotiated and agreed upon in the PSA. if a project is partially on Reservation 
and partially off Reservation, the Nation may assess TERO fees proportionate to 
the work being performed on the Reservation. The proportionate assessment 
must be negotiated and agreed upon in the PSA. 

h. MDT acknowledges that Tribal Resolution 91 -25B requires all contractors to 
utilize tribal and/or allottee sources of sand and gravel for projects on the 
Reservation. MDT shall aid the Nation in its enforcement of such Resolution 
provided the following conditions are met: 

a. All material meets state and federal specifications; 

b. There is a sufficient quantity of material for the project; and, 

c. The cost of the material to purchase and/or produce and haul is no more 
than if the material was purchased from non-tribal and/or non-allottee 
sources. 

If any of the above conditions are not met, this requirement may be waived upon 
written request by the contractor and written approval from both the Nation and 
MDT. 

The Parties shall cooperatively identify sand and gravel sites on the Reservation 
pending approval by FHWA, availability of funding, and cooperation by the 
Bureau of Indian Affairs. 

11. TERO 

a. A copy of the Tribe's TERO Ordinance, in effect on the date of this MOU, is 
attached hereto for the benefit of future MDT bidders and contractors. The 
parties agree that the TERO ordinance must address all construction projects 
over which the Nation has regulatory jurisdiction. Its inclusion in the MOU and 
accordingly in any MDT contracts falling under this MOU, is for informational 
purposes, and does not mean that MDT will be involved in enforcing the 
ordinance's provisions. 

b. Indian employment preference on all projects located on the Reservation will be 
in accordance with the current TERO Ordinance except as specified herein. All 
referrals for local hires shall be pursuant to the TERO Ordinance and 



f. 



Regulations, and through the TERO office. When qualified workers, are not 
available, contractors may utilize other recruitment sources. Upon receipt of a 
request for a worker, TERO shall have forty eight (48) hours, two working days, 
to locate a worker through the skills bank or other labor resources. An additional 
twenty-four (24) hours, one working day, shall be allotted for the referred worker 
to report to the job site or supervisor. If the TERO officer determines there are 
no qualified workers to refer prior to the expiration of forty eight (48) hours, two 
working days, the TERO officer shall immediately notify the contractor so the 
contractor can utilize other recruitment sources. 

Pursuant to the TERO Ordinance, the contractor's or subcontractor's core crew is 
not subject to local Indian preference in employment. "Core crew" as defined in 
Section 3(D) of the TERO Ordinance, shall mean specialized personnel essential 
to the operation of the contractor's business, such as superintendents, foremen 
and other supervisory or specialized personnel. However, a contractor's core 
crew cannot exceed five percent (5%) of the total number of employees or ten 
percent (10%) of a contractor's total hours of payroll. However, the TERO officer 
may negotiate a variance directly with the contractor if conditions of the project 
warrant. Nonetheless, contractors that have questions whether an employee 
qualifies as "core crew" or what constitutes his/her core-crew shall raise the issue 
during the pre-bid conference and such issue shall be negotiated prior to the 
conclusion of the pre-bid conference to enable contractors to submit a 
responsive bid. 

For on-Reservation projects, the Nation shall assess a TERO fee of three 
percent (3.0%) of the contractor's cost pursuant to Section 21 of the TERO 
Ordinance. The assessed fee plus the contractor's costs will equal the total 
contract amount. MDT shall collect this fee for the Tribe by withholding such fee 
from each progress payment and final payment to the contractors. MDT shall 
immediately submit each withheld payment to TERO for disbursement pursuant 
to the TERO Ordinance. 

Prime contractors and subcontractors shall attend the pre-bid conference with 
the TERO officer and shall execute a TERO Agreement evidencing his/her 
attendance at such conference. 

MDT is specifically excluded from each and every Indian contractor and 
subcontractor preference requirement contained in any Ordinance. 



MDT will continue to actively work with TERO to increase employment 
opportunities for Nation's members as well as other Native Americans residing 
on or near the Reservation. 



III. SPECIFIC PROJECTS 

MDT and the Nation agree that a visitor information/rest area facility (which 
accommodates trucks) is in the best interest of the public as a whole on or near the 
junction of Highway 212 and Interstate 90 on the Reservation. The Nation shall 
cooperate with MDT to pursue additional funding sources or land for such project. In 
return, MDT shall pursue such project and shall construct the project if financially 
feasible. All such projects must be consistent with FHWA regulations. 

. IV. RECLAMATION 

MDT and the Nation agree that all gravel sites shall be reclaimed consistent with all 
applicable tribal, federal and state laws and regulations. The responsibility for such 
reclamation will be specified in the PSA. 

V. DURATION 

This MOU is effective upon the signing by all parties and upon the signature approval of 
the Secretary of the Interior or by his duly authorized representative. The MOU shall 
remain effective for ten (10) years unless terminated by either party. Either party upon 
ninety (90) days written notice may terminate this MOU. The parties agree that if any 
portion of this MOU is declared invalid or is otherwise determined to be unenforceable 
the remainder of this MOU will remain in full force and effect. 

VI- AMENDMENTS, RENEGOTIATION and RENEWAL 

a. Any change, addition or modification affecting this MOU shall only be made in 

writing with the concurrence of both the Tribe and the State/MDT. 



b. 



Approximately six (6) months prior to the expiration of the initial term of this 
MOU, the parties shall meet to negotiate in good faith a renewal of the MOU for 
an additional term and, thereafter, shall meet to negotiate successive renewals of 
the MOU. The parties shall seek to agree on any outstanding issues that have 
presented concerns pursuant to the terms and conditions of this MOU. 



VII. LIAISON 



Jim Lynch, Director of Transportation, or his designee, or his successor will be the 
liaison for MDT. MDT's current Liaison is ^tVw c^ ^cU . 



Carl Venne, Tribal Chairman, or designated representative will be the Liaison for the 
Nation. The Nation's current Liaison is Louis Good Luck. 

All notices and communications between the parties with respect to this MOU shall be 
directed to the Chair of the Nation and the Director of the IVIontana Department of 
Transportation with copies to the tribal and state liaison. If either party's leadership or 
employees necessitate a change in the designation of liaison, the effected party shall 
provide timely written notice to the other of the new liaison. 

VIII. NEGATIVE DECLARATION 

Nothing in this MOU or in any conduct undertaken pursuant to this MOU shall be 
deemed as enlarging or diminishing the jurisdiction of either of the parties, or an 
admission of liability of any kind. 

IX. OFFICIAL NOTICES 

Official Notice as required in this MOU shall be mailed postage prepaid to the following 
address with copies to the Liaisons for the parties at the following addresses: 



Carl Venne, Chairman 
Apsaalooke Nation 
PO Box 159 
Crow Agency, MT 59022 



Apsaalooke Nation Liaison 
Transportation Department 
PO Box 159 
Crow Agency, MT 59022 



Jim Lynch, Director State Liaison 

Montana Department of Transportation Montana Department of Transportation 

PO Box 201001 PO Box 201001 

Helena, MT 59620-1 001 Helena, MT 59620-1 001 




Date: 



Carl Venne, Chairman 
Nation of Indians 



///^A^ 



2006 




nofi-.- 



1 Las 




Mike McGrath 

Attorney General, State of Montana 



This agreement is approved pursuant to 25 USC Section 81 



For the Secretary of Interior 
Bureau of Indian Affairs 
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Environmental Assessment 




BIG HORN COUNTY 



April 20, 2007 

Jean A. Riley, PE 

Environmental Service Bureau Chief 

Montana Department of Transportation 

2701 Prospect Avenue 

PO Box 201001 

Helena, MT 59620-1001 
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The following comments are in response to your IVlarch 6, 2007 letter requesting review and comments of 
the Administrative Draft Environmental Assessment, Battlefield Rest Area, IM90-9(97)5 1 1 and 
Battlefield Interchange, NH37- 1(26)0, March 2007, MDT, USDT, FHA: 

1. Table S-1, page 7. Environmental Resource; Noise: 

Is there a potential for significant noise from the deceleration and acceleration of semi-tractors, 
particularly in the close proximity businesses such as Little Big Horn Camp, which may be as close as 250 
feet from die 58 space truck parking area, and possibly the areas about 1,500 feet away, such as the 
Crow/Northern Cheyenne Hospital? 

2. Table S-1, page 7, Environmental Resource; Water Resources and Water Quality: 

I support potable water to be supplied from the Crow Agency municipal system as the best option. The 
municipal system has been experiencing some water shortages, etc. lately, so it may be that an adequately 
sized storage cistern should be installed at the Rest Stop. 

3. Table S-1, page 8, Environmental Resource; Wetlands: 

I support the replacement of the impacted wetland that would be coordinated with the Crow Tribe, 
MDT, and the US Corp of Engineers, including the additional minimization of impacts during 
construction. 

4. Table S-1, page 10, Environmental Resource; Floodplains: 

Big Horn County has no jurisdiction to apply any floodplain laws, regulations, or permits on the Crow 
Reservation, including deeded lands. 

5. Table S-1, page 10, Environmental Resource; Contaminated Sites/Hazardous Materials: 

I agree that the mitigation measures noted in Table S-1, page 12, are important and actually should be 
spelled out in the contracts that the contractor's onsite manager must be trained (certified?) in recognizing 
and appropriately reacting to any hazardous material discovery. 

6. Table S-1, page 11, Environmental Resource; Visual Quality: 

I support the construction of a fence and rows of trees between the rest area and the campground, and 
possibly other areas, such as along the pedestrian path, to further enliance visual quality and deaden the 
likely increase in noise levels. 

7. Table S-1, page 12, Environmental Resource; Construction: 

I support minimizing construction impacts during the Little Big Horn Battlefield Re-enactment in June 



and the Crow Fair in August. The Native American Days event should also be addressed, unless it has 
been canceled re relocated out of the impacts areas of the Rest Stop. 

8. I recommend addressing the potential impact on air quality from diesel trucks idling at the rest stop 
(potentially up to 58 trucks). 

9. I support the connection of the Rest Stop wastewater to the Crow Agency wastewater treatment and 
disposal system as soon as feasible. In fact, I support the connection of the Little Big Horn Camp 
wastewater to the municipal system via the Rest Stop. The Camp's septic tank and subsurface drainfield 
system and lagoon are within a floodplain area and should be connected to the Rest Stop and subsequently 
to the Crow Agency municipal system. (A possible compromise may be that the black water could be 
dropped into septic tanks and the grey water effluent piped to the Crow Agency municipal system, to 
significantly reduce pipeline plug-ups and biological oxygen demand at the municipal treatment plant.) 

10. Floodplain Issues, page 39: 

I support and recommend that if an onsite wastewater treatment system is constructed, it be at least 
100 feet away from a 100 year floodplain. I also recommend that construction not raise the base flood 
elevation more than one half foot to help protect neighboring facilities from potential flood damage. 

11. The remaining wetlands will be close to the public picnic areas, etc, I recommend addressing the 
possibility of controlling mosquitos with "BTI" larvicide from May through September to significantly 
reduce mosquitos in the picnic areas, etc. 

12. Any onsite wastewater treatment or disposal system would require submittal and review of a sewer 
treatment system application to the Big Horn County Health Department, Enviroiunental Section. 

13. 3.2.1 Affected Environment, Zoning and Comprehensive Planning: 

A point of clarification is needed here^ as Big Horn County administers land development regulations, 
including cultural issues, floodplain and subdivision regulations within the County. However, as far as I 
know, the County does not have jurisdiction to administer floodplain development regulations through the 
FEMA-NFIP-Floodplain Program anjmfhere on the Crow Reservation, nor any development regulations 
on Trust Land. The County does administer subdivision review and sewer permit program within the 
Crow Reservation, but only on deeded land. 

14. 3.8.2 Impacts: 

"If an onsite wastewater treatment system is required... shallow groundwater resources in the 
immediate vicinity... could potentially be affected...". "It is expected that the wastewater from the Rest 
Stop would eventually be connected to and discharged into the future Crow Agency wastewater treatment 
system". With that in mind, I recommend addressing the possibility of installing the piping system from 
the Rest Stop and Little Big Horn Camp (mitigating impacts to an older septic tank and drainfield/lagoon 
system) if at all possible during the initial construction phase. 

If you have any questions please call me at 665-8724. 

Sincerely, 




Craig Taft, RS 

Big Hom County Health Department 

Environmental Section 

809 N Custer Avenue 
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Jim and Virginia Court 



From: "Jim and Virginia Court" <custertours@bresnan.net> 

To; "Harold Stanton" <stantonlaw1@hotmail.com>; "Ron Nichols" <majorreno@msn.com>; "Greg 

Olsen" <golsen@ghoventures.com>; "Virginia Judith Court" <virginiacourt@yahoo.com>, "Dennis 

Fox" <foxhardin@aol.com> 
Cc: "Jim Courf' <custertours@bresnan.net> ,.— ._. 

Sent: Wednesday, April 04. 2007 10:12 AM ' . /tU 

Subject: Battlefield Rest Area 

MASllRFlLEl "^ " " "' 

C O P Y I Ef^VIRONMENTAL 



April 4, 2007 



Jean Riley 

MOOT 

PO Box 201001 

Helena, MT 59620-1001 

Dear Ms. Riley: 

Thank you for including the Custer Battlefield Preservation Committee in the distribution list for the 
Environmental Assessment on the Battlefield Rest Area Plan, I must admit that this is the first I have 
heard of this proposal, As former Superintendent of Custer Battlefield (1978 - 1986) and founding member 
and present Treasurer of the Custer Battlefield Preservation Committee I would like to be included on 
future informational releases regarding this proposal. 

After reading the proposal more carefully 1 would like to suggest a couple modifications that I feel might 
make the rest area and the interchange more user friendly, I have enclosed a copy of your map with my 
notations. 

The present curves on I • 90, especially from the south I find to have a radii that seems a bit out of kilter, I 
always slow down for it after that long straight stretch from Garryowen. 1 would suggest that if possible, 
since you are building new bridges anyway, that the highway be straightened and that the rest area be 
placed on the east side of I - 90. 

Placement of the rest area on the east side has several advantages. It allows easier access to the battlefield 
for walking or bicycling since it alleviates the need to cross the US 212 bridge. It is also closer to utilities. It 
might also be a bit more out of the flood plain. Additional land for the relocated rest area and relocation of 
the East Frontage Road could probably be obtained fix)m the Custer Battlefield Preservation Committee 
though 1 have not sought their concurrence with my ideas. 1 might note that the National Park Service 
General Management Plan from 1984 suggested a rest area on the east side of I -90. To my knowledge that 
GMP is still vahd. Moving it to the east side also gets the rest area away fi-om the motel and campground on 
the west side. 

I have indicated on the map the approximate ownership of CBPC land. An old road crosses our land and 
then Crow Tribal Land before meeting at the battlefield entrance. I would surest that this alignment be 
used for the proposed hiking and bike trail. This would remove that traffic from the road shoulders of US 
212 and the road leading to the battlefield, I would think that the CBPC Board would have no objections to 
such a trail. 

It might even be worth considering the 1984 GMP proposal to have a rest area, NPS Visitor Center and a 
Crow Museum at this location on land presently owned by CBPC. 

Sincerely, 



4/4/2007 
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/ ) ///' 

/ /James V. Court 
^ / 18 Heatherwood Lane 
BiUings, MT 59102 
406-259-5099 



cc: Alan Woodmansey 
Federal Highway Administration 
585 Shepherd Way 
Helena, MT 59601 



Feel free to contact me if you have any questions regarding my proposals. 



4/4/2007 
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Figure 2-4: Preliminary Conceptual Layout of Proposed Rest Area and 

Interchange 
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April 2, 2007 >. ; :_;;_; 

Jon Axline ",'••' , - 

Montana Department of Transportation 
PO Box 201001 
Helena, MT 59620-1001 

Dear Jon: 

I have reviewed the comments from the National Park Service. Given their concerns of 
possible burials in the area, I agree with their recommendation that monitoring occurs 
during ground disturbing activities within the project area. I am less enthusiastic about the 
use of a metal detector. Although Ethnoscience has used metal detecting successfully in 
the past, I do not think it will work well within the project area. Metal detecting works best 
in isolated areas that are not subject to the deposition of modern trash or disturbances. 

In addition to disturbances associated with the railroad, the interstate and sites that were 
identified during the project, the construction of the modern gas station and casino have 
also impacted the area. An examination of an aerial photograph identifies that few 
locations remain intact. These areas will likely contain small pieces of trash (e.g. bottle 
caps, etc) tossed into the project area from the interstate, roads and railroad. As such, it 
unlikely that metal detecting will be valuable at this location. 

Please contact me if you have any questions or if I can be of further service. 

Sincerely-^ 

Lynelle A. Peterson 
President 
Ethnoscience, Inc. 




DEPARTMENT OF THE ARMY 

CORPS OF ENGINEERS, OMAHA DISTRICT 

BILLINGS REGULATORY OFFICE 

2602 1^^ AVENUE NORTH, ROOM 309 

BILLINGS, MONTANA 59101 



RECEIVED 

APR 2 200? 



ENVIRONMENTAL 



Reply to attention of: 

Billings Regxilatory Office 
Phone: (406) 657-5910 
Fax: {406)657-5911 



March 30, 2007 



MASTER FILE 
COPY 



RE: Battlefield Rest Area and Interchange 
CN 2012 and CN 4977 
Corps File No. NWO-2007-823-MTB 

Ms. Jean A. Riley, P.E., Environmental Services Bureau Chief 

Environmental Services Bureau 

Montana Department of Transportation 

2701 Prospect Avenue 

PC Box 201001 

Helena, Montana 59620-1001 

Dear Ms. Riley: 

Reference is made to the letter you sent requesting comments regarding the 
Environmental Assessment prepared for the proposed development of a new rest area near the 
Battlefield Interchange and proposed improvements to this interchange located in Section 12, 
Township 3 South, Range 34 East, in Big Horn County, Montana. 

Under the authority of Section 404 of the Clean Water Act, Department of the Army 
(DA) permits are required for the discharge of fill material into waters of the United States. 
Waters of the United States include the area below the ordinary high water (OHW) mark of 
stream channels and lakes or ponds connected to the tributary system, and wetlands adjacent to 
these waters. Isolated waters and wetlands, as well as man-made channels and ditches, may be 
waters of the United States, which must be detennined on a case-by-case basis. 

From the information provided, it appears that the wetlands determined to be 
jurisdictional (wetland sites 2-6) will not be impacted by the preferred alternative. However, if 
your final design prescribes the placement of fill material in any of the jurisdictional areas 
described above, please complete and retum the enclosed application form prior to doing any 
work. We will determine the type, if any, of permit required. 



Printed on 



® 



Recycled Paper 




I will be the Corps point of contact for this project and would appreciate being included 
on the mailing list for any future correspondence. If you have any questions, please call me at 
(406) 657-5910, and reference File No. NWO-2007-823-MTB. 

Sincerely, 

Cathy Juhas"^ 

Project Manager 

Enclosure: 

404 Joint Application 




Montana Historical Society 

225 Norch Roberts * EO. Box 201201 * Helena, MT 59620-1201 
« (406) 444-2694 « FAX (406) 444-2696 * www.montanahiscoricatsociety.org* 



Monday, March 26, 2007 

Jon Ax line '■ 

MDT 

RE: Battlefield Rest Area and Battlefield Interchange Administrative Draft EA 
IM 09-9(97) 51 1 CN 2012 and NH-3 7- 1(26)0 CN 4977 

Dear Jon: 

Thaiik you for requesting our further comment on the above referenced undertaking. As 
you know we concurred with your findings as of 05/02/2005 and 07/13/2004 w^herein a 
cultural resource inventory of the surface and historical records was conducted. While it 
was clear from the report that project area was in the immediate vicinity of the Little 
Bighorn Battlefield no evidence of actions from 1 876 where seen on the surface. Ground 
surface visibility was limited for the most part to 0-10% according to the report. 

Just last week we received a request to review the above referenced draft EA considering 
some additional area specific information. The NPS asked us to consider that Sitting 
Bull's camp was moved to this area the day before the battle, that during the battle 
fighting occurred near the BNSF RR Bridge, and that fatal causalities where reported to 
have occurred and possibility laid to rest in the area as the encampment broke up. 

The general project area has been previously disturbed a good deal. On the other hand 
meander scars are obvious from the aerials disclosing large remnant areas which have not 
impacted by deep disturbance. We think the NPS concern deserves careful consideration. 
The NPS has recommended a very intensive metal detection survey and construction 
monitoring. To the degree that the NPS information is correct it is eminently reasonable 
given the Battlefield's National Monument status and the possibility of human remains. 
We believe contacting Chief Historian Doerner for additional details of the battle for your 
consideration is critical. It is also possible that the Crow THPO will be certified in the 
very near future and they wilt have section 106 review responsibilities in our place. Thus 
we suggest you formally request THPO Dale Old Horn's review, 

Sincerem rj 

Stan Wilmoth, Ph.D. 

State Archaeologist/Deputy, SHPO 



.., "■.-,»^- 


*'.-.. -J 


it ' 


/;^ii 


!AR 


Q 
& 


8 


2007 


>-':-■' 


3^ 


] ~'-y 


'■^^^^iTM 




State Historic Preservation Office * mos^^'^.. * ro. box 201202 *Hekn.,MT 59620-1202 

* (406)444-7715 * R-LX (406) 444-6575 



NPS-LIBI Chief Historian Comments Regarding the Administrative 
Draft of Battlefield Interchange And Rest Area Environmental 
Assessment. 



3.1.3 Cultural Resources - 

After reviewing the Draft E.A. for the proposed Battlefield Interchange and Rest Area I 
am concerned that a metal detection survey is not scheduled to mitigate the adverse 
impact to the site. I strongly recommend that a metal detection archeological survey be 
done prior to any proposed construction because the proposed site pertains to the historic 
Battle of the Little Bighorn 25-26 June 1876 and may contain battle related artifacts from 
the 7'*' Cavalry and Lakota and Cheyenne warriors that fought in the battle. It is also 
important to note that Lakota and Cheyenne casualties from the battle were buried in the 
Little Bighorn valley. 

Sitting Bull's allied Lakota and Cheyenne village was originally located several miles 
south of Exit 510/Junction I-90/HYW 212, on the west side of the Little Bighorn River. 
However the entire village moved further downstream (north) on the late afternoon of 25 
June 1876, and occupied the Little Bighorn Valley, below the Custer Battlefield, 
including the area proposed for the new Battlefield Interchange and Rest Area. 

Northern Cheyenne and Lakota testimony also refer to fighting in the vicinity of the 
Buriington-SanteFe RR Bridge (just south of Exit 510) against Custer's command early 
in the battle. This was supported by limited NPS metal detection surveys conducted in 
the area during the mid 1 950's. 

It is also important to note that after the battle, the Montana Column under Field 
Commander General Alfred H. TeiTy and Col. John Gibbon assisted the 7* Cavalry after 
the battle and provided escort for the evacuation of the 7"^ Cavalry wounded (using make- 
shift litters) and battle survivors. Their historic evacuation route passed over the 
proposed Rest Area enroute to the Steamer Far West which was at anchor at the 
confluence of the Little Bighorn and Big Horn River. 

As Chief Historian at Little Bighorn Battlefield NM, 1 would like my name added as one 
of the cultural resource monitors as the Crow Tribe Cultural Resource Specialist is at this 
time, the only point of contact in the event of the unearthing of any artifacts or human 
remains. I will also be happy to provide assistance in an advisory capacity. As 1 
mentioned, back in 2006 (and again this week) I shared plans for the proposed Battlefield 
Rest Area and Interchange with my colleague Dr. Douglas D. Scott, NPS-Midvvest 
Archeological Center, Lincoln, Nebraska who led all the archeological surveys at Little 
Bighorn Battlefield since 1984. Scott recently retired from the NPS, however he is now 
an NPS consultant and contract archeologist. Scott concurred that a metal detection 
survey of the site should be conducted prior to any construction because of the potential 
for battle related artifacts, and Lakota and Chevenne burials from the Battle of the Little 



Bighorn. You may want to contact Doug at (402) 429-3268 or by email at 
dougdscottrajaol.com to discuss any questions or concerns, or to ask his assistance with a 
metal detection survey. 

The historic late 19^ century Fort McKinney, Wyoming to Fort Custer Montana 
territorial stage line/trail passed through the Little Bighorn valley and the proposed Rest 
Area development. Traces of the trail and crossing site are still visible, especially with 
aerial/satellite photographs along the south and north side of the historic 19^'* century 
Chicago-Burhngton-Quincy Rail Road Bridge that is still in use today by the Burlington- 
SanteFe Rail Road. 

The following contacts are used by the NPS at LIB! and may be helpful with future 
consultation with the vaiious Lakota tribes: 

Ernie LaPointe (Sitting Bull's linear descendant/Great Grandson) 
808 West Summit Street 
Lead, SD 57754-1829 
(605) 722-1190 

Douglas War Eagle (Crazj' Horse Family descendant) 
P.O. Box 487 
Dupree, SD 57623 
(605) 365-5263 



John A. Doerner 

Chief Historian 

Little Bighorn Battlefield NM 

P.O. Box 39 

Crow Agency, MT 59022 

(406) 638-3220 

i ohn doemer@nps. jjq v 



RECEIVED 

SEP 2 1 2005 

EMVmONMENm 

Pax (406) 665-9706 
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BOARD OF COMMISSIONERS 

BIG HORN COUNTY 

P.O. BOX 908 

HARDIN, MT 59034 

(406) 665-9700 



MASTER FILE 
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September 19, 2005 



Montana Department of Transportation 
Environmental Service Bureau 
PO Box 201001 
Helena, MT 59620-1001 

Attn: Jean A. Riley, P.E. 
Bureau Chief 

RE: Cooperating Agency 

Project Name: Battlefield Interchange and Rest Area 

Project Number: NH 37- 1 (26)0 and IM 90-9(97)5 1 1 

Control Number: 4977 and FOl 2 

Dear Ms. Riley: 

Pursuant to your letter dated September 6, 2005, this is to advise that Big Horn Coimty hereby 
agrees to be a cooperating agency with regard to the above-identified project. 

Should you have any further questions, please advise. 

Very truly yours, 

BOARD OF COMMISSIONERS 
BIG HORN COUNTY, MONTANA 




serving you with pride 



r, 

Moniana Department of Tra nsportation ..n Lynch, Director 

2701 Prospect Avenue .nweitzer, Governor 

PO 80x20100/ 



September 6, 2005 '^^'^"° ^^ 59620- /oo; 



County Commissioners RFEOEzSVET 

Big Horn County 



Hardin, MT 59034-0908 



Subject: Cooperating Agency Request 

Project Name: Battlefield Interchange and Rest Area 

Project Number: NH 37-1 (26)0 and IM 90-9(97)51 1 
Control Number: 4977 and F012 



Dear Big Horn County Commissioners: 

As you are aware, the iVIontana Department of Transportation is evaluating potential environmental 
impacts that may be associated with the above projects. With this letter we are requesting your 
assistance to help us conduct a thorough analysis and we are inviting you to participate in the analysis 
as a "Cooperating Agency." As a Cooperating Agency, the County will receive periodic updates on the 
study progress, requests for County participation in further inter-agency coordination meetings and 
formal recognition of the importance of considering the County's interests in the project development 
process. 

The proposed Battlefield Projects include replacing an outdated rest area located 29 km (18 miles) west 
of Hardin on 1-90 with a new rest area located in the southwest corner of the intersection of Interstate 90 
(1-90) and US Highway 212 (US 212). In association with the new rest area, improvements would be 
made to the 1-90 and US 212 Interchange. 

The proposed rest area building would include rest rooms, drinking fountains, telephones a visitor 
information area, and a security office. This building would be located south of US 212 between a 
realigned 1-90 southbound on-ramp and the west frontage road. Adjacent to the rest area building would 
be picnic areas, a play area for children, an open space for pets, and landscaping. Parking facilities 
accommodating cars and commercial/recreational vehicles would be included. The northwest 
interchange area on the north side of US 212 would be used for supportive elements including 
wastewater treatment and disposal facilities. Both of those areas are currently within MDT's easement 
on the Crow Indian Reservation. 

Improvements to the 1-90 and US 212 Interchange would include the realignment of the 1-90 ramps into a 
tight diamond interchange; widening of US 212 to accommodate the new 1-90 ramps, shoulders left turn 
median, and a pedestrian path; and replacement of the US 212 structure over 1-90 with a wider structure 
Additionally, the east frontage road intersection will be relocated approximately 200 meters (656 feet) to 
the west. ' 



An Equal Opportunity Empioyer 



Big Horn County 
September 7, 2005 
Page 2 of 2 



( 



Battlefield Interchange and Rest Area 

NH 37-1(26)0 and IM 90-9(97)511 

4977andF012 



We ask that the County provide a written response to this request. Additionally, we welcome any 
comments or concerns the County may have. Unless we are specifically advised otherwise, we will 
recognize Big Horn County as a "Cooperating Agency" and list Big Horn County as such in the 
forthcoming Environmental Assessment (EA). If you have any questions or concerns about this requpst 
or this project, please contact Heidy Bruner at 406.444.7203 or hbruner(a)mt.aov . She will be pleased to 
assist you. Thank you for your assistance. 

Sincerely, 





Jean A. Riley, P.E. 

Bureau Chief 

Environmental Services Bureau 

TLH:hsb: S:\PROJECTS\BILLINGS\4844\4844ENCTYCSP01 .DOC 



cc: Bruce Barrett 
Rod Nelson 

Alan Woodmansey, P.E. 
Tom S. Martin, P.E. 
Tom L. Hansen, P.E. 
File 



MDT Billings District Administrator 

MDT Billings District Project Engineer 

Federal Highway Administration 

MDT Consultant Design Engineer 

MDT Environmental Services Engineering Section Supervisor 



Carter»Burgess 

August 22, 2005 



r 



( 



420 Eost South Tempie, Suite 345 
Salt Lake City, Utah 841]] ■ 1 32 1 
Phone: 801.355.1112 
Fax; 801.355.3990 



CarrE^enne 

Crow Trib^ Chairman 

P.O. Box ISK,^ 

Crow Agency, Mq' 59022 



AUG 2 4 2005 

EPIRONMEHTM. 



Re: Battlefleld iDtercfiange and Rest Area 
NH-37(26)0 and IM 90-9(97) 511 
Control Numbers 4977 and F012 



Dear Chairman Venne: 



As you are aware, the Montana Department of Transportation (MOT) has been 
developing environmental studies on the proposed Battlefield Rest Area and Interchange 
projects for a number of years. Throughout this process close relations with the Crow 
Tribe have been maintained and fostered. This working relationship has been 
instrumental in helping the project move forward while addressing tribal expectations and 
needs. We appreciate the meetings we have held with tribal leaders in developing this 
project. 

In order to meet the regulatory requirements for preparing the Envirorunental Assessment 
for the project we are extending an invitation to the Crow Tribe to be officially 
designated as a "Cooperating Agency". The "Cooperating Agency" status will formally 
recognize that the Crow Tribe has vital interests in the Rest Area and Interchange projects 
and is cooperating with the MDT and Federal Highway Administration in providing 
information and technical support for the Environmental Assessment. 

Designation as a "Cooperating Agency" will not change or alter the Tribe's status or level 
of involvement with the project. The same high level involvement and openness will be 
maintained. The reason MDT is inviting the Crow Tribe to become designated as a 
"Cooperating Agency" is simply to formally recognize the fact that the Tribe's interests 
are central to the project development process. 

Crow Tribe status as a "Cooperating Agency" will benefit Tribal interests, add credibility 
to the environmental analysis and contribute additional support to the environmental 
process. For your convenience, unless we are advised otherwise, we will recognize the 
Crow Tribe as a "Cooperating Agency" and list the Crow Tribe as such in the 
forthcoming Environmental Assessment. 



Carter & Burgess, Inc. Cartar S, Burgesj Architects/ Engineers, Inc. Carter & Burgess Consultonts, Inc. 
C&B Architects/Engineers, Ins. C&B Architects/Engineers, PC. C&B Nevada, Inc. 



r ( 

If you need further clarification of "Cooperating Agency" status, or need more 
information on this issue, please feel free to contact me, Lynn Zollinger, at 801-355- 
1112. In written correspondence, to ensure that your comments are captured with the 
correct project, please refer to the Project Name, Number, and Control Number listed in 
the subject lines. 



Sincerely,. 




Lynn ZolUngefTP.E. 
Carter & Burgess 

Cc: Fred Bente, MDT Consultant Services 
Bruce Barrett, MDT Billings District 
Rod Nelson, MDT Billings District 
Jean Riley, MDT Environmental Services 
Art Jacobson, MDT Environmental Services 
Alan Woodmansey, FHWA 

Alvin Not Afraid, Crow Tribe Transportation Planner 
Rus^McDonald, MDT Tribal Liaison 
""^J^idy Bruner, MDT Environmental Services 



Carler 5 BurgeiS, Inc. Carter & Burgess Architecls/Engineer:, Inc Corter & Burgess Corsullonts. Inc, C&B Architecls/Ergirieers, [rtc. 

C&B Arctiitecls/Englnears, P.C. CS.B H^^ado, Inc. Ninon & Laird Architects/Engineers, PC. 




DEPARTMENT OF THE ARMY 

CORPS OF ENGINEERS. OMAHA DISTRICT 

BILLINGS REGULATORY OFFICE 

2602 FIRST AVENUE NORTH, ROOM 309 

BILLINGS, MT 59101 



Reply to attention of: 

Billings Regulatory Office 
Phone (406) 657-5910 
Fax (406) 657-59! 1 



August 1,2005 



RE: 



Jurisdictional Determination - Battlefield Rest Area and Interchange 
Corps File No. 200590414 



Ms. Aiidiea Pipp 
Land and Water Consulting 
Post Office Box 239 
Helena, Montana 59624 

Dear Ms. Pipp: 

Reference is made to your letter requesting a jurisdictional determination of one wetland at the 
proposed site for the Battlefield Rest Area and interchange improvement located in Section 12 Township 
3 bouth. Range 34 East, in Big Horn County, Montana. ' 

Under the authority of Section 404 of the Clean Water Act, Department of the Army permits are 
required for the discharge of fill materia! into waters of the United States. Waters of the United States 
include the area below the ordinary high water mark of stream channels and lakes or ponds connected to 
the tributary .system, and wetlands adjacent to these waters. Isolated waters and wetlands as well as man- 
made channels and ditches, may be waters of the United States, which must be determined on a case-bv- 
case basis. ^ 

Based on the information you initially provided, Wetland 1 is not located within jurisdictional 
waters of the U. S. under the authority of Section 404 of the Clean Water Act The enclosed 
Jurisdictional Determination (JD) form describes the extent of waters of the United States on the project 
site. If you disagree with this jurisdictional determination, you have the right to appeal the decision If 
you would like more information on the jurisdictional appeal process, contact this office. 

If you have any questions, please contact Cathy Juhas of my staff at (406) 657-5910 and 
reference Corps File No. 200590414. 



Sincerely, 





lA.<l^ 



dian Steinle 
Montana Program Manager 



Enclosure: 

Jurisdictional Determination 



® 



Recycled Paper 



Lateral Extent of Jurisdiction: (Reference: 33 CFR parts 328 and 329) 

E! Ordinaiy High Water Marie indicated by: High Tide Line indicated by; 

D clear, natural line impressed on the bank □ oil or scum line along shore objects 

D the presence of litter and debris □ fine shell or debris deposits (foreshore) 

U changes in the character of soil □ physical markings/characteristics 

U destruction of terrestrial vegetation □ tidal gages 

□ shelving □ other: 
D other: 

Q Mean High Water Mark indicated by; 

D survey to available datum; D physical markings; D vegetation lines/changes in vegetation types. 

El Wetland boundaries, as shown on the attached wetland delineation map and/or in a delineation report prepared by; 

Basis For Not Asserting Jurisdiction: 

OH The reviewed area consists entirely of uplands. 

M Unable to confirm the presence of waters in 33 CFR part 328(a)( 1, 2, or 4-7). 
EI Headquarters declined to approve jurisdiction on the basis of 33 CFR part 328.3(a)(3). 

^ The Corps has made a case-specific determination that the following waters present on the site are not Waters of the 
United States: 

D Waste treatment systems, including treatment ponds or lagoons, pursuant to 33 CFR part 328.3. 

D Artificially irrigated areas, which would revert to upland if the irrigation ceased. 

□ Artificial lakes and ponds created by excavating and/or diking dry land to collect and 

retain water and which are used exclusively for such purposes as stock watering, irrigation, settling basins, or 

rice growing. 
D Artificial reflecting or swimming pools or other small ornamental bodies of water created 

by excavating and/or diking dry land to retain water for primarily aesthetic reasons, 
n Water-filled depressions created in dry land incidental to construction activity and pits excavated in dry land for 

the purpose of obtaining fill, sand, or gravel unless and until the construction or excavation operation is 

abandoned and the resultmg body of water meets the defmition of waters of the United States found at 33 CFR 

328.3(a). 
^ Isolated, intrastate wetland with no nexus to interstate commerce, 
n Prior converted cropland, as detenmined by the Natural Resources Conservation Service. Explain rationale: 

n Non-tidal drainage or irrigation ditches excavated on dry land. Explain rationale; 
D Other (explain); 

DATA REVIEWED FOR JURSIDICTIONAL DETERMINATION (mark all that apply): 

El Maps, plans, plots or plat submitted by or on behalf of the applicant. 

H Data sheets prepared/submitted by or on behalf of the applicant. 

n This office concurs with the delineation report, dated , prepared by (company): 

D This office does not concur with the delineation report, dated , prepared by (company); 

El Data sheets prepared by the Corps. 

EI Corps' navigable waters' studies; 

[H U.S. Geological Survey Hydrologic Atlas; 

|SI U.S. Geological Survey 7.5 Minute Topographic maps; 

m U.S. Geological Survey 7.5 Minute Historic quadrangles; 

il U.S. Geological Survey 15 Minute Historic quadrangles: 

lU USDA Natural Resources Conservation Service Soil Survey: 

Ej National wetlands inventory maps: 

EI State/Local wetland inventory maps; 

FEMA/FIRM maps (Map Name & Date); 

O 100-year Floodplam Elevation is: (NGVD) 

Up Aerial Photographs (Name & Date): 

Q Other photographs (Date): 

U Advanced Identification Wetland maps; 

B Site visit/determination conducted on: 

El Applicable/supporting case law: 

H Other information (please specify); 



'Wetlands are identified and delineated using the methods and criteria established in the Corps Wetland Dehneation Manual (87 Manual) (i.e., 
occunence of hydrophytic vegetation, hydric soils and wetland hydrology). 

'The term "adjacent" means bordering, contiguous, or neighboring. Wetlands separated from other waters of the U.S. by man-made dikes or 
barriers, natural river berms, beach dunes, and the like are also adjacent. 
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May 2, 2005 



MarkBauniler,Ph.D. 

State Historic Preservation Office 

141 8* Avenue 

P O Box 201202 

Helena, MT 59620-1202 



Subject: IM 90-9(97)511 

Battlefield Rest Area 
Control No. FO 12 

Dear Mark: 




Brian .Schweitzer. Goverrcr 
BY: 5.B.f.Q.. 



DATEllti^SiJSlGN 






NH 37-1(26)0 
Battlefield Interchange 
Control No. 4977 



On July 23. 2004, your office concurred that the Little Bighorn River Bridge (24BH1642) is 
eligible for listing on the National Register of Historic Places. . You also concurred that some 
ab^doned road segments (24BH626) are also covered under the Historic Roads and Bridges 
Programmatic Agreement. Both sites are located on the above projects. A review of the 
prehrainary plans has revealed that 24iBH1642 is located well outside the Area of Potential 
Effect for these projects (attachment). The plans also show that the abandoned road segments 
are also out of the APE and would not be impacted by the project. We request your concurrence, 



If you have any questions, please contact me at 444-6258. 




JoihAixline, nistorian 
Environmental Services 

Attachments 

cc: Bnice Barrett, Billings District Administrator 
Tom Martin, P.E., Consultaait Design 
Bonnie Steg, Resources Section 




-pvl^; T'^^t/'2^(9o: 



environment/ Serf'ices Sursau 
fmc M04; iit~72iS 



An f ciuo/ opportunity EmpJoyee 



Bf>Qir\eenr\g Divisicn 

77Y; tSOOl 33S-7i9i 

Web Page, www.mdt.mt.gov 



08/12/2634 15:40 4354447245 

RECEIVED^ 



MDT ENVIRONMENTAL 



rwoc cj^ 




14-34-^604- 



Montana Deparfme/itof Transporfaf/on 



EPmOHMEHTAL 



My 13, 2004 1^ 

Mark Baumler, Ph.D. ^^^^^ 

State Historic Preservation Office 
1410 8* Avenue 
PO Box 201202 
Helena, MT 59620-1202 

Subject: IM 90-9(97)511 

Battlefield Rest Area 
Control No. F012 



270Z Prospect Avenue 

PO Box 201001 

He/ena MT 59620-1001 



CONCUR 



David A 6aft, OirecBr 
JudyMaitz, Governor 




NH 37-1(26)0 

Battlefield Interchange Study 

Control No. 4977 



YYVOT - 



^,(j-rt^ 



Dear Mark: 

Enclosed is the cultural resource report, CRABS, and site forms for the above projects in 
Bie Horn County. Ethitoscience recoixled three historic sites withm the designated 
sSJey area for L project (24BH3073. 24BH3074 and 24BH3075). None of Je sites are 
recommended eligible for the National Register of Historic Places. The Little Bighorn 
River Bridge (24BH1642) is eligible for the National Register, while the abandoned road 
segments (24BH526) are covered under the Historic Roads and Bndges Progranunatic 
Agreement. We request your concurrence. 



If you have any questions, please contact me at (406) 444-6258. 



Jon Axline, Historian 
Environmental Services 

Enclosures 

cc: Bruce Barrett, Billings District Administrator 
Tom Martin, P.E., Consultant Design 
Bonnie Steg, Resources Section 
George Reed, Jr., Crow Culture Resource Office 
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£ftvfmnmentai Sendees VnH 
Phone: (40S) 44^7228 
Pax: (406) 444-TMS 



An Eouat Oppanunlty Eimlcya- 



rrr. fsoo; 335-7592 



(.■.S. Dcpiirinicm of Agriculiurij 



FARMLAND CONVERSION IMPACT RATING 



PART I (To \k toiDplcled by Fedenl AgoiKyl 



PfopcMi.-d l.;mil Use '^i<A- fcRXK- — 



PART II (To be i-omi.'leiKl by SCS) 



Dato of Land Eyjiuaiioii Reqiiesl QoJoi?^'^ 9O0 I 



Inderal Agciujy Involved 



Co>!iny gij ^tev^A- 



rf^A 



Due Request Recei"ed by SCS 



Does ihe site contain prinic, unique, sialcwide or local imiwrtant fufmlard? 
(If uo, itie FPPA does not apply - do not complete additio wil parts of this farm.) 
Major Crop{s> 



''SV 



Name of I jiid t:viiIijalioii Sy stem Used 

PAKT III (To be completed by Federal Agency) 



Fit^nab^; Umd in Oovt. Jurisdiction 
Acres: 



Name ol Local Site AsscssnKni System 



Acres Irrigated 



I0//o/c\ 



Average Farm Size 



Amount of Fainiland as Defined in FPPA ^ 
Acres: '* 



Date Land Evaloaiion Returned by SCS 



A. Total Acres to be converted directly 

B. Total Acres to be converted indirectly 

C. Total Acres in Site 



PART IV (To be completed by SCS) Land Evaluation Information 



A. Total Acres Prime and Unique Farmland 



B. Total Acres Statewide and Local Important Farmland 



C. Perccnuige of Farmland i n County or Local Oovt.. unit to be converted 

D. Pertenlage of farmland in Govt iiifisdiciton with same or higher relative value. 



PART V (To be completed by SCS) Und 
converted (Scale of to 100 Points} 



Evaluation Oiterioo Relative Value of Rirmland M be 



PART VI (To be coniplctcd by Fcdowl Agency) Site Assessment Crii 
iire explained in 7 CH? «38.8(W) 



ritcria (Ttiese criteria 



1. Area Noirarbaji Use 

1 Paiincler in Nonurban Use 



3. Percent ofSite Being Farmed 



J. Protcciioij Provided by State and Local Govt. 
5. Distance from Urban Duiltup Area 



6. Distance to Urban Support Services 

7. Sizi! of present farm unit coniparetl to average 

8. Oeatiou of nonfarrnahle farmland 



9, Availability of farm support services 

10. On-farin invcstmeiiis 



1 1 . Effects of conversion on fann support services 

1 2. Com|iatibiIity with existing agricaliunil use 



TOTA LSITC ASSESSMENT POINTS 

PART Vll (To Ik coiTtplcicil by Rderal Agency) 
Relative value of farmland (From Part V) 



Total Site Assessment (From Part VI above or :t local .site jissessiwnt) 



TO TAL POINTS (Total of above 2 lines) 
Site Selected; 



Max. 
Pts. 



20 



N/A 



Altermtc Site Rating 



SiteN (-7^ 



lOU 



260 



Date of Selection 



Reason for Selection-. 



hIM 



5S-b 



Site » 



II^ 



3-7.0 



SilcC 



S-7.0 



SiteD 



Was a Local Site Assessment Used? Yes D NoD 



(See instructions on reverse side) 
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Montana Department of 

Environmental 



'UAUTY 

"urfy H. Martz, Governor 



r.O. Box 200901. Helena, MT 59620-0901. (406)444-2544. Website: 



"ww.tlcq.state.siu.us 



October 19,2001 

Diana Bell 

Carter-Burgess 

216 Sixteenth Street iMall 

Suite 1700 

Denver, CO 80202 

Dear Ms. Bell: 

RE: Battlefield Rest Area EA (I-90/US 212) 

You requested a scoping response letter from the Department of Environmental 
Quality descnbmg any environmental resources or issues that need to be addressed in the 
EA. Our areas of concern follow. 

1 . Construction projects can require various water quality authorizations such as for 
storm water discharges or to deal with short-term in-stream turbidity problems 
Depending on the specific project, MDT may need to seek such authorizationsfrom 
DbQ s Water Protection Bureau prior to the start of construction. 



2. 



Water and wastewater projects must be reviewed by DEQ's Public Water SuddIv 
Section '^^ -^ 



3. Because the building is likely to be in place for several decades, an energy study 
should be done to mmimize the lifetime cost of the building to the state Buildings 
constructed in Montana must be built to ASHRAE 90. 1 Energy Standard at a 
minimum. Studies such as done in 1993 for the proposed Bozeman Visitors 
Center/Rest Area/Chamber of Commerce Building show significant savings are 
possible by gomg beyond code. An energy study could verify the building meets 90 1 
and evaluate the costs and benefits of energy improvements beyond the code 
requirements. Depending on the design of the building, options that could be 
investigated include: 

• Building shell improvements (insulation levels, window "U" values" vesfibules 
etc), 

• HVAC system improvements (heat recovery from exhaust air, evaporative 
cooling, variable air volume systems, direct digital controls), and 



Cenlrali/cd Services Division • Enforcement Division • Permiltinu & Compliance Division ■ Plannins, Prev.nliun & AsMsli.nce Divisi, 



Kemediutidn Division 



DEQ Scoping Response for Battlefield Rest Area EA 
October 19, 2001 

• Lighting and lighting controls (photocells, occupancy sensors, natural lighting 
options, efficient technologies like compact fluorescent lights and T-5 lamps). 

Please contact me if you have any fiirther questions. 

Respectfully, 



Paul Cartwright 
Senior Energy Analyst 



Naiural Resource Inf or m jtio n SysteT 



XT 1 Natural Kesource InTor 

INatUral Montana State Librar^f 

TLJ^*J+^„^ POBffi« 20-1800 

^=^^ ^ ricnidgC Helena, MT5962i:H800 

Kl^/j' PrOOTSni (406) 44+3009 rntnhip@state.rnt.us 



Species of Concern Data Report 

Visit http://mtnhp.org for additional Information. 



Wednesday, January 10, 2007 



Calamospiza melanocorys 



Element Occurence Map Label: 14111 

Common Name: Lark Bunting 

Species of Concern (Y) / Potential Concern (W): 

Description: Vertebrate Animal 

Natural Heritage Ranks: 

state: S3B 
Global: G5 

EO Rank: 
EO Data 



Element Subnatlonal ID: 11296 

Y First Observation Date: 

Last Observation Date: 

Federal Agency Status: 

U.S. Fish & Wildlife Service: 

U.S. Forest Service: 

U.S. Bureau of Land Management: 



EO Number: 36308 



Montana Natural Heritage Program Species of Concern Report 

1/10/2007 



Page 1 of 1 




MONTANA 



Natural Heritage 
Program 



Montana Natural Heritage Program 

1515 East Sixth Ave., Helena, Montana 59620-1800 

(406) 444-5354 http://mtnhp.org 



Explanation of Species of Concern Reports 



Since 1985, the Montana Natural Heritage 
Program (MTNHP) has been compiHng and 
maintaining an inventory of elements of 
biological diversity in Alontana. This inventory 
includes plant species, animal species, plant 
communities, and other biological features that 
are rare, endemic, disjunct, threatened, or 
endangered throughout their range in Montana, 
vulnerable to extirpation from Montana, or in 
need of further research. 

Element Occurrences : Individual species, 
communities, or biological features are referred 
to as "elements." An "Element Occurrence" 

(EO) is an area depicting only what is known 
from direct observation with a defined level of 
certainty regarding the spatial location of the 
feature. If an observation can be associated 
with a map feature that can be tracked (e.g., a 
wetland) then this polygon feature is used to 
represent the EO. No inferences beyond the 
direct observation, and associated uncertainty, 
can be made and still called an Element 
Occurrence. An "Element Occurrence" 
generally falls into one of the following three 
categories: 

Plants : A documented location of a specimen 
collection or observed plant population. In 
some instances, adjacent, spatially separated 
clusters are considered subpopulations and are 
grouped as one occurrence (e.g., the 
subpopulations occur in ecologically similar 
habitats, and are within approximately one air 
mile of one another). 

Animals: The location of a specimen collection 
or of a verified sighting; assumed to represent a 
breeding population. Additional collections or 
sightings are often appended to the original 
record. 

Other : Significant biological features not 
included in the above categories, such as bird 
rookeries, peatlands, or state champion trees. 



Revision Date: 7/7/2006 



Inferred Extents: Areas that can be inferred as 
probable occupied habitat based on direct 
observation of a species location and what is known 
about the foraging area or home ranee size of the 



Ecological Information: Areas for which we have 
ecological information are represented on the map as 
either shaded polygons (where small and/or well 
defined) or simply as map labels (where they are 
large generally-defined landscapes). Descriptive 
information about these areas is contained m the 
associated report. Such information can be useful in 
assessing biological values and interpreting Species of 
Concern data. 

The quantity and quality of data contained in 
MTNHP reports is dependent on the research and 
observations of the many individuals and 
organizations that contribute information to the 
program. Please keep m mind that the absence of 
information for an area does not mean the absence 
of significant biological features, since no surveys 
may have been conducted there. Reports produced 
by the Montana Natural Heritage Program 
summarize information documented m our databases 
at the time of a request. These reports are not 
intended as a final statement on the elements or 
areas being considered, nor are they a substitute for 
on-site surveys, which may be required for 
environmental assessments. 

As a user of MTNHP, your contributions of data are 
essential to maintaining the accuracy of our 
databases. New or updated location information for 
all species of concern is always welcome. 



We encourage you to visit our website at 
http://mtnhp.org. On-line tools include species 
lists, an electronic version of Montana Bird 
Distribution, and Montana Rare Plant and Animal 
Field Guides, which contain photos, illustrations, 
and supporting information on Alontana's species 
of concern. Additional data are available on most 
species and ecological areas identified in our reports. 

If you have questions or need further 
assistance, please contact us either by phone 
at (406/444-5354), e-mail (mtnhp@mt.gov) or 
at the mailing address above. 



Data Descriptions 

The section below lists the names and definitions for descriptions of the data fields used in the reports. Certain codes 
and abbreviations are used in Element Occurrence reports. Although many of these are very straightforward, the 
following explanations should answer most questions. 

Map Label : The label for the element occurrence as it appears on the map. 

Inferred Extent Map Label : The label for the inferred extent that is related to the element occurrence. An Inferred 
Extent is an area that can be inferred to be probable occupied habitat based on the observed location of a species and 
what is known about the foraging area and home range size of the species. 

Element Subnational ID : The unique code used by the state or province to identify a specific element. 

EO Number : Number that identifies the particular occurrence of the element. 

Scientific Name : Latin (scientific) name. 

Common Name : Commonly recognized name. 

Species of Concern/Potential Concern : This value indicates whether the species is a "Species of Concern" (Y) or of 
"Potential Concern" (W). 

Last Observation Date : The date the Element Occurrence was last observed extant at the site (not necessarily the 
date the site was last visited). 

First Observation Date : The date the Element Occurrence was first reported at the site. 

EO Rank : indicates the relative value of the Element Occurrence (EO) with respect to other occurrences of the 
Element, based on an assessment of estimated viability (species). 

Values: 

A - Excellent estimated viability/ecological integrity 

A? - Possibly excellent estimated viability/ecological integrity 

AB - Excellent or good estimated viability/ecological integrity 

AC - Excellent, good, or fair estimated viability/ecological integrity 

B - Good estimated viability/ecological integrity 

B? - Possibly good estimated viability/ecological integrity 

BC - Good or fair estimated viability/ecological integrity 

BD - Good, fair, or poor estimated viability/ecological integrity 

C - Fair estimated viability/ecological integrity 

C? - Possibly fair estimated viability/ecological integrity 

CD - Fair or poor estimated viability/ecological integrity 

D - Poor estimated viability/ecological integrity 

D? - Possibly poor estimated viability/ecological integrity 

E - Verified extant (viability/ecological integrity not assessed) 

F - Failed to find 

F? - Possibly failed to find 

H - Historical 

H? - Possibly historical 

X - Extirpated 

X? - Possibly extirpated 

U - Unrankable 

NR - Not ranked 

EO Data : Data collected on the biology of this Element Occurrence. Specific information may include 
number of individuals, vigor, habitat, soils, associated species, and other characteristics. 
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Natural Heritage Rank Definitions 



Gl/Sl At high risk because of extremely limited and/or rapidly declining numbers, range, and/or habitat, making it highly vulnerable to global 

extinction or extirpation in the state. 
G2/S2 At risk because of very limited and/or declining numbers, range, and/or habitat, making it vulnerable to global extinction or extirpation 

in the state. 
G3/S3 Potentially at risk because of limited and/or declining numbers, range, and/or habitat, even though it may be abundant in some areas. 
G4/S4 Uncommon but not rare (although it may be rare in parts of its range), and usually widespread. Apparently not vulnerable in most of its 

range, but possibly cause for long-term concern. 
G5/S5 Common, widespread, and abundant (although it may be rare in parts of its range). Not vulnerable in most of its range. 
GU/SU Currently unrankable due to lack of information or due to substantially conflicting information about status or trends. 
GH/SH Historically occurred; may be rediscovered. 
GX / SX Believed to be extinct; historical records only. 
Other codes and rank modifiers: 

B/N State rank modifiers indicating the breeding status for a migratory species; B = Breeding, N = Non-breeding. 

HYB A global rank denoting a hybrid. 

M A state rank modifier indicating migratory stopover status for a species. 

Q A global rank modifier indicating that there are taxonomic questions or problems. 

T Denotes the rank for a subspecific taxon (subspecies or population); appended to the global rank for the full species. The S Rank 

following applies to the subspecific taxon. 

S Denotes inexactness or uncertainty. 



Federal Status Designations 



Current federal agency status designations are also provided, including legal status under the U.S. Endangered Species Act, and 
administrative designations of the U.S. Forest Service and Bureau of Land Management. Where the ESA listing status has 
changed since 2003, the new status is bolded and underlined. 



U.S. Fish and Wildlife Service 



This value indicates status under the federal Endangered Species Act of 1973 based on categories defined by the U.S. Fish and Wildlife Service 
(16 U.S.C.A. §1531-1543 (Supp. 1996)). 

E Listed Endangered 

T Listed Threatened 

PE Proposed Endangered 

PT Proposed Threatened 

XN Experimental Nonessential 

C Candidate (species for which the U.S. Fish and Wildlife Service has sufficient information on biological status and threats to propose 

listing as threatened or endangered) 

PDL Proposed for delisting - Any species for which a final rule has been published in the Federal Register to delist the species. 

U.S. Forest Service 

The U.S. Forest Service Manual (2670.22) defines the status of Sensitive species on Forest Service lands. The Regional Forester (Northern 
Region) designates Sensitive species on National Forests in Montana. This designation applies only on USFS-administered lands. 

S Sensitive; animal and plant species identified by the Regional Forester for which population viability is a concern as evidenced by 

significant downward trend in population or a significant downward trend in habitat capacity. 

U.S. Bureau of Land Management 

The BLM 6840 Manual defines the status of species on Bureau of Land Management lands. They apply only on BLM-administered lands. 
S Sensitive; species that are proven imperiled in at least part of their ranges and are documented to occur on BLM lands. 
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Montana Species of Concern 
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SPECIES OF CONCERN: A polygon feature representing only what Is 
known from direct observation with a defined level of certainty 
regarding the spatial location of the feature. 

INFERRED EXTENT: Areas that can be Inferred to be probable occupied 
habitat based on the spatial location of the direct observation of a species 
and general Information available for the foraging area and home range 
size of the species. 

SITES: Ecological Information that may be useful In assessing biological 
values and Interpreting Species of Concern data. 



Land Management 

CHUS Bureau of Land Management 
I I US Bureau of Reclamation 

□ us Fish and Wildlife Service 
H^ National Park Service 

I I US Forest Service 

□ other USDA 
H^Army Corps of Engineers 
□1 Other Department of Defense 
I I Undifferentiated state 

□ DNRC (state trust lands) 

□ Montana Fish, Wildlife & Parks 
H^ University, Institutions, MDT 

□ DNRC (water project lands) 
I I Local Government 

H^ Bureau of Indian Affairs Trust 
□iTribal Lands 

□ Plum Creek 

I I Private Land Trusts 



Not all legend items may occur on the map. 

Features shown on this map do not imply public access to 
any lands. 

This map displays management status, which may vary 
from ownership. 
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The followingparties are responsible for the review of this document: 

jVIichael DalSoglio, PE, Project Manager 

Consultant Design Bureau 

Montana Department of Transportation 

PO Box 201001 

Helena, MT 59620-1001 

Heidy Bruner, Project Development Engineer 

jon Axline, Historian 

Cora Helm, Hazardous Waste and Noise Specialist 

Bill Semmens, Biologist 

Environmental Services 

Montana Department of Transportation 

PO Box 201001 

Helena, MT 59620-1001 

Alan Woodmansey, PE, Operations Engineer 
Alontana Division Office 
Federal Highway Administration 
585 Shepard Way 
Helena, MT 59601 



The followingparties are responsible for the preparation of this document: 

Carter & Burgess, Inc. 

Brian Werle, Environmental Planner 

Lynn Zollinger, Environmental Planner 

LeeAnn Miller, PE, Designer 

707 17"^ Street, Suite 2300 

Denver, CO 80202 

Land & Water Consulting/PBS&j (biological subconsultant) 
Andrea Pipp, Botanist 
PO Box 239 
Helena, MT 59624 

Ethnoscience, Inc. (cultural resource subconsultant) 
Lynelle Peterson, Senior Archaeologist 
Jennifer Bales, Staff Archaeologist 
4140 King Avenue East 
BiUmgs, MT 59101 
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